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PREFACE 



(U) Attached is the after action report on the attempted 
rescue mission of the American hostages in Iran on 24 April 
1980. 

(U) The purpose of the report is to describe all 
planning and training conducted by the Joint Task Force 
(JTF) in preparation for the mlssionr review all aspects of 
mission execution and terminationf and evaluate the adequacy 
of planning and training to support the JTF In execution of 
the mission. The report is provided in three sections 
preceded by an Executive Summary. Section I describes 
planning and training? Section II reviews Mission executioni 
and Section III contains an evaluation and an assessment of 
planning, training, and where appropriate, execution. 

(U) The mission was critiqued thoroughly by a group of 
Joint Task Force, representatives, chaired by the Deputy 
Commander of the JTF and with the assistance of indepen- 
dent analysts. ^ The_group utilized a technique whereby a 
list of questions -was developed which pertained to .fcjie 
conduct of the mission. The group employed the questions to 
evaluate and assess adequacy of training and planning for 
the mission. 

(U) The result is an evaluation of all known events and 
planning factors which may have had a bearing on the conduct 
of the mission. Some of the events are of little or no 
significance to the outcome of the mission? others are 
significant. The evaluation section does not attempt to " 
describe the long list of JTF achievements nor does it 
provide a detailed account of the many events that were 
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accomplished with professionalism and dedication. The 
intent of this report is to enable the reader to draw upon a 
document written in retrospect with far more knowledge and 
experience than was available prior to the mission. 



of the magnitude of the challenges faced by the JTF. 
mission required the force to travel undetected half way 
around the worltS in order to penetrate deep into Iran. 
The Hiss ion was well planned and the force was competent. 
The force had proceeded for a considerable distance into 

r 

Iran before it encountered unforecast and unpredict- 
able circumstances in the form of helicopter mechanical 
failures and suspended dust. The unforecast weather phenome* 
non had less that a ^% probability of occurrence. There 
is only a s.tatistical probability of less than 41 that more 
than two of the~ eight helicopters launched would have 
material failures which would render them non-mission 
capable. Had e,ithe_r . event occurred and not the other f the 
mission could have proceeded. The force worked hard to 
overcome the circumstances that developed but only five of 
the six helicopters to arrive at Desert One were mission 
capable 



y.' f^) The JTF had accomplished a great deal of worst case 
planning. It would be speculative to judge whether the 
outcome of the mission would have been different had the JTF 
adopted additional worst case planning options, conducted 
appropriate training to support those options and modified 
command and control procedures to respond to the unpredict- 
able events as they unfolded on 24 Apr 




evaluation should be considered in the context 
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(tyltS) This rescue mission was the most difficult and 
challenging recorded in the annals of military operations. 
Pew will fully appreciate the internet ioaal» geophyeicalt 
astronomical, security and operational complexities associa- 
ted with this operation. IJ'l iWl!!'^.''''!' JlJ|.l Jjilj j " J, il'il'JJJJJ.jjig 
typiU iiWa^pjJBpi&ulpnen^j^i^otr: ^Q^ehapaMMi^;^^ 
^^Sjiim ^bUij^iil^tr^ to^^^mSi&hl^tytB- circumstaj^ces_ 
RRSBSfktered. The complexities associated with developing all 
planning criteria aeft little room for flexibility once the 
force was deep into Iran. Planners charged with the respon- 
sibility to develop capabilities and systems to combat 
terrorism, while remaining undetected and while traveling 
great distances can draw on the experience and knowledge 
gained by the JTF to enable a task force to accomplish the 
mission under duplicate or similarly difficult conditions 
experienced on 24 Apr in Iran. 
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Amy Airfield 



CEOI 



Airborne^ B&i^lef l«ld Connumd^^and - Control' Center 
Air Force Base 

Automatic Flight Control System 
Intelligence collection ship 
Above ground level 
Airlift Control Element 
American Embassy 
Auxiliary Power Plant 
"'^^i^etU&llibatl^iTOW^^ taS 

Air Heather Service 

Blade Inspection Method. System for in-flight 

warning of helicopter blade failure 
^Sbb^llon^iair-drdClEtabTV fuel celirpro^Mes 490 
^jl^lferitlBftOfyiftable fuel 
- •Coraandi and Control 



Combat 



J2 Submachine gun version «of Il7^16.>rifle 

Ai'r'^Force 




CINCBUR / 

CINCPAC 
CJCS 

COMBAT TALON 



in air traff icvcontrol iii'' forward vvjjj^jj 
f^^^e.; operajti<^^k^£!^ajla^ 
Communications Electronics Operating Instructions 

Commander in Chief, US Forces Europe 
Commander in Chief, Pacific 
Chairman, Joint Chiefs of Staff 

The unclassified code name for a group of specijljlf 
fjobdified C-J30 aircraft. 




COHJTF 
CONUS 
' CSE 
CTF-70 

DCH 

DCOHJTF 
DIA 

DOD 

boE ■ • , 

OR 

DZ 

E&B 

EAF 

ECM 

EEI 
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Coranander* Joint Task Force 
Continental United States 

rptoloa it^^ijipffrt Element 
Commander Task Force - 70tir 

Deputy Chief of Hiss ion 

Deputy Commander* Joint Task Force 

(See SFOO^D)*^ 

Defense Intelligence Agency 

Defense Hfappiin^^gehb]^ ■ 

Defense Meteorological Sate 11 iTe^Program 

Department of Defense 

Department of State 

Dead reckoning navigation by time and distance 

computations 

Drop Zone 
.-Escape and Evasion 

Expeditionary Airfield 

Electronic Countermeasures 
-EBBti jafrial Elements of Information. Key questions 

Of Vmissibn critical nature which must -be anstiered 

by intelligence before the mission can proceed 




EUCOM 

EWO 

FARE 

FARSZ 
FLZR 

FULTON REa>VBRY 
SY^EH 



US European Command 
Electronic Warfare Officer 

Forward Area Refueling Equipment, kit for fuel 
transfer 

Iranian language (Persian) 

Forward Looking Infrared, aircraft mounted night 
vision equipment ' 
>'-8e»(i 
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GPM 
HAWK 

HF 
HLZ 
HM-16 
"TTuMlNT 
lAF 

I PR 
INC 
INS 

IR*?^' . 

J-1 

J-2 

J-3 

j«4 

J*6 

JCS 

JCSE 

JOG 

JP*4 

JTF 

<1CY^28 NESTOR 



Iranian paramilitary field police force charged 
with preserving donestic order outside the cities; 
in being since before the revolution 
Gallons per ninute 

Hoining->all*the"way Killer. US made 8ur£ace«to*air 
missile 

' 'High Frequency • '3-30 MH-Jf 
Helicopter landing zone 

Helicopter Nine Countermeasure Squadron 16 

Iranian Air Force, also IIAF for Imperial or Islamic 
Iranian Air Force 
instrument Flight Rules 
Instrument Meteorological Conditions 
Inertial' Navigation System 
' Irifrared 

it9nJI^Tking-.Qvoup, D«et*V^!ptat^i*lorJtlflg Groups*. 
JTF Personnel Administration 
JTF Intelligence 
JTF Operations 
' JTF^Mgistics 

JTF Communications and Electronics 

Joint Chiefs of Staff 

► -A 

l^Jplnt' Op mmun l«yi 1 1 ons / s u gpp r n t 
Joint Operations Graphic (1:250,000 scale map) 
Jet petroleum fuel 
Joint Task Force 

Ballistic nylon used to make^^bul let-proof yasts 
•^\tP^|P^;encrypti.MMd^i^ype*^^ ;.in' aircraft - 
^A'0*^f.Mtitude Parachute Extraction System 




hMH 
LZ 

H-72 LAH 
M-203 

HAAG ^ 

IIAG , 
\'MAWTfi-1 
HCAS 
HCB 

HBDEVAC 
HFA 

MSL 

NAS 

NCA 

NCO 

NCOIC 

N6B 

NM 



NSA 
NVG 
NHS 
OHEGA 
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Light= Antitank Weapon 
Landing lone 
66nn slngleahot antitank rocket . 
U:t)«ri^M>twidp^auDGhetf?-^#bic ^l |tSa 
-Of an M-16 rifle 

Military Aeeiatanca :Adyiiyry Croup. 
-Military 'Aiclift Coaniand 
Harine Air- Group 

Harlne Air Weapona and Vactiea Squadron - '^j^' / 



Marine Corpa Air 8tation!W''ii.'i' 



tKf* 



Marine Corps Base 
Medical Evacuation 

Ministry of Foreign Affairs - Iranian Foreign 

Ministry 

Mean Sea Level 

Small, light (1 man) air droppable cargo vehlclei 

designated M-274 

Naval Air Station 

National Command Authorities 

Non*Commis8ioned Officer 

Non-commissioned Officer In Charge 

Nose gear box ... 

Nautical miles 





-Agency 
Night Vision Goggles 
JjAtional Heather Service 

■A radio navigation system used in some mission 
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OPSEC 



OR 

OSD 
PACAP 



"^ARKHILIi 
PASOARAN 
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PHOTINT 
PI ' 
PINS 
POL 

^PT-25 

RDF 

REDCOH 

REDEYE 

A;. 

RESCAP 
RMI 

RWR 
S-2 
SAC 

SAM/AAA 
SAR 



Operations Security. The sum total o£ all measures 
taken (Physical Security » Personnel Security* 
CcMimunlcations Security » etc.)' to prevent enemy 
£oreknovledge of an operation 
Operational Readiness 

Office of the Secretary of Defense 
Pacific Air Forces Command 
Si8t^*;g^nd'KY-'^5 xQlfi«^a>ncryptiprv!<geVlte^»^^^ 
Also "Revolutionary Guards" or "IRG". Armed Iraniar 
vigilantes under the control of revolutionary commit 
^ teeSf charged with maintaining domestic order and 
carrying out Islamic justice; formed since the 
revolution. 
Photo Intelligence 
Pfioto Interpreters 

Palletized Inertial Navigation System 
PetroleumV oilSf and lubricants 
^^4. — Portable sateliite communications tern^nal. (manpack 
A ^xt^^%MSiM>i^'Wl^xiii,Ot ' for satellite us 
ia^thlS" mission 
— Ra pid Deployment Force 
Readiness Command* 

US made roan portable surface to air missile system - 
- ' Iie6)stte;iQffl|ibat<^^Ait^'atrol - See'^alsbf CAP ^ 
Radio Magnetic Indicator, an aircraft navigation 
instrument 

Radar Warning Receive r*" 

Unit Intelligence Officer (Army and Harine Corps) 
'Strategic Air/ Command •/ 

Surf ace- to-Air Missile/Antiaircraft Artillery 
Search and Rescue 
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Search and Rescue 




SATCOM 



Satellite Conmuqiaations V. ' 
^m^mt^' 1 i ^ Powers Europe 




Special Forces^ Opej^atiojialiijltt^a^ju^iiff ,?'*6eitaj| 




SOD 
' SPECTRE 
wBVAR 



TACAXR 
*~TACAN 



J5f 
' TFR 
TF-70 



ilHP 
US 



Lgh > Prequency^^ - 3-30 "6BZ ' 

Special Operations Division of J3/JCS 
C-130 gunship 

Surface to Air Recovery. Also known as "Fulton Recov? 
rTery System** i method for pickup of personnel or equip-** 
( j ^^o t.> f roir^wiround ^ by*" an ^ airborne HC- 1 30 • 



Tactical Air 

Tact icar Air Navigation^ a^UliP air. navigation aid 
Tactical Satellite f a satellite communications 

system 




1^rr%in .Fo.iXiSwljig|} 

ierralftv *'o%,wn^^gffa.r;^APQ- 122.' 

Task Porce-70. OS Naval units in Arabian Sea 
Sehd^Indian Ocean' in supporSTbl^Hlddle East contin- 
f^ejn(Qi,es 

*V.XS^S^M»i^hrPreqwncy-ijr, ; 30 0-3'OO.gilfjjiiaaM 
United States 




USA Unlfced States Acny . . 

USAF United States Air Force 

USCli)CEUR US CpiiqBaiid«z;f^7CKiV^ 

USMC United States Marine Corps 

USN United States Navy 

C^VHF Very High ^reamm ^^ r. JLO'^Op^zf 

VFR Visual Flight Rules 

VHC Visual Meteorological Conditions 

VOR Very High Frequency Omnidirectional Range 

VSI Vertical Speed Indicator, an aircraft flight 

instrument ^ 

yXPff!^ ^^ 'Icuma 'Proving^j^iiSSniiS&Sl^^ 



EXECUTIVE aVMNMW^*' 



') This suRunary provides. a synopsis of events that 



includes planning and training operations . that culminated ■ 
in the 24 April 1980 attempt to rescue .53 jAnerican| citiiena ,| 



K 



■r,r" 



held hostage in Tehran^ Iran. The ni«8ion| waBj^very'; complex : 
because of the great dietances involved^and ; the* 1 
military bases in the area from whlch;|jbpllaunch.:,the opera- 



lack' of OS » 



tion. Several plans were considered but were diacarded for 
many reasons. The plan that was selected was the most 
reasonable and was judged to be militarily feasible. 
^^||^^ Throughout the planning and training process the 
Joint Chiefs of Staff (JCS) received progress reports and 
on several occasions met as a corporate body . to review 
plans» progress and equipment and to provide guidance and 
direction. The JCS provided the JTP with all resources 
requested for the actual rescue attempt. However, it 
should be noted that the scope of planning » training and 
final force size and-* composition was constrained from the 
outset by a lack of trained forces and special operations 
eq u i pmen t . ^flj^j^ p 1 rt*% I liPlfDQJiH' rVi iV 1 1 \^0SffelJo^l^l^ro\xn6 

^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^f^^/f^l^^^^BSB^I^^ii Aircraft and 
to, incite" spares weri^eTg|$^I^S^|^l3SHMPt^^^ 



SfTand three C7J4Jt^'; supported 
^ilia2aci«^avy'^arr^ 
fdRSnick' al^UfiAfij^for Combat AiWfctrol ■ (CAP ) ^ ^ n^j»^ ^^SMi^ 
o^tfTPeoP^ pgj^ding. •yij Sg^Cjj^ itrif^^^ 

An overriding consideration throughout development of 
this plan was operations security (OPSEC). In any opera- 
tion of this type, the advantage essential to the offensive 
force is the element of^urprise. If surprise was lost any 

JSIFIED BX-BTKeCTOR, J-3 
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t'lme during the operation the hostage takers In the Efflbassy 
could have been alerted and reinforced which would have 
terminated any rescue attempt. The ultimate concern was 
that i£ the mission had been compronised this fact could 
possibly not be known until the rescue force arrived at the 
Embassy. . . , 

(U) The report is provided in three sect ionB. i: Section X ;,.|' ' 
reviews mission p^eparatioOf selection' of foroes , and equip* •>''!*^'; \ '^'^l' 
ment and training. Section IX reviews mission execution on 
24 and 25 April 1980. Section III provides an evaluation 
of decisions in the- planning » training and execution phases 
that received the most critical attention and were most 
germane to the mission. Each of the three sections Is 
presented In a manner that will enable It to stand alone. 
Therefore* there is, by design, a certain amount of redun- 
dancy in the complete report. 




SECTION I 



MISSION PREPARATIOM 



^ On 4 November 1979 a group of Iranian demonstrators 
entered the U.S. Embassy in Tehran and took 63 American 
citizens hostage. Of immediate concern was the possibility 
that the hostages jaay be tried and inprisonad or killed. An 
initial planning cell was developed in the Special Opera- 
tions Division (SOD) of the Joint Chiefs of Staff J-3 Direc- 
torate and assigned the responsibility to develop an imme- 
diate capability to free the hostages. Time was critical 
and the complexities of the operation staggering due to the 
geographical location of Tehran in relation to any US or 
friendly base of operation. On 12 November 1979 by verbal 
orders passed by the Chairman of the Joint Chiefs of Staff 
(CJCS) , MGEN James Vaught was directed to organize and 
command a Joint Task Force (JTF) with the mission of 

rescuing the ho8tagir:/^|BIW^^^°^^^* '^^'^^HHV 
fj^^lpfrg^ni 2a t loajk^UttKlf^were ^^'^ summmn ed ' 'and»gplaiUiinq ^ 
^^»n. In the months to follow the JTF*s responsibility was 
to develop a militarily feasible capability to perform the 
mission. 

4^ Although the DELTA • force^)was''"t'i'B'fhed to handled 
|g^^|^*i«RB.'o'£ thijsimfcype, most scenarios—enrtvioned situa^ 



^host ^jC^Mtttr ie.^u^^Jri|^^lp^H^|yrtive or at 
In this instance, the rescue force would have to 
travel up to 100B miles over Iranian territory before 
reaching the objective, locate and then release the hostages, 
then extract the entire group from Iran. j2K>the'^t"bisic 
^jse, in. considiflFatlon of .^tgimgijQAbiaxlties . involy^^^^^ 
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billty to a gcompI.iBh t h i s £ • a t^f id i i 
^^K^eoiber IBlSL^i Subsequent organization and training ws 
dedicated to developing this capability. 

^^5) Several plans for^etting^bBLT|S>to^J^ 
Embassy compeundj^BBSBBBSaLteaii^ 

but were discarded due to the high rlak^ aaaoelated with the 
operations* It beeane very obvious tbat^iiSunleutf'an option'^^'' '<|' 
could be developed that employed helicopters for 'tbe^iantuie^^ ' 
tion, the nlssion wouW»has{^-,llttle chance of success. To 
further compound this'requlretilent It was necessary^'that the 
hellcoptera have a heavy lift capability and a long range 
ferry capability. 

The only helicopter nodel available that net the 
criteria was the Navy RH'53D, for several pertinent reasons. 
With extra Internal auxiliary fuel tanks plus normal external 
tanks It was capable of traveling long ranges and it had 
foldable rotor blades and tall boom which would allow it to 
operate from an aircraft carrier » thereby enhancing opera- 
tional security considerations. RB-53D8 were designed for a 
mine-sweeping mission and their crews trained in the mine 
countermeasure mission. The crews were not trained in any 
respect for a mission of the type envisioned. In fact there 
were no mission trained pilots in any service that had 
experience in this type of operation within the execute 
criteria envisioned. 

Ji^^ unit had to be formed and was. it was Initially 
composed of seven .*SgiiLan .ar^W/aiirt f -fStH'l ff My ^ 
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pllo^ts and eA#(a^idr crews . The Navy RH-53D crews were 
selected for their familiarity with the aircraft and Marine 
crews for their knowledge of extended range overland flights, 
operations from unprepared helicopter landing zones and 
tactical weapons experience. 

(o)is^ The general plan that developed < required total 
surprise ^ij^,. ^o'-^ccomp^XXtttKbMllg^ i 
igPfMil iad^ftf^ ^ hellcoptera would '! 

launch from an aircraft carrier In the northern Arabian Sea 
with^^Uw rVseuesfilor^iitdl'lUtti^ardt refueling on the ground 
enroute, then proceeding to a hide site .to remain overnight. 
The next night ftj^J^jfilijj^f ^^gp^would proceed to the embassy, 
Rescue the hostages, be extracte<i]|^R^e helieopter^T' then 
■froceed WB((#ft«iarby al r f l^fj^ijff To r~ ex tract ion 
:.qpift'! wing aircraft. this plan called for two nights of 
operations wi th.a_layover inside Iran during the Intervening 
daylight hours. 

J^i^^ On 20 November, CJCS conveyed instructions that six 
RH-538 be posit fom^^aboard the aircraft carrier U8S KITTY 
HAWK enroute to the area. Helicopter Mine Countermeasure 
Squadron 16 (HM-16) with six RII-53D helicopters were flown 
fPmmi^yi^USA^, 'C'-Ss and L!.C^'^9S^IS^*deli^!Fi|^ and 
on 28 November were flown aboard US8 KITTY HAWK enroute to 
the Northern Arabian Sea. 

(i^)jisf Meanwhile, the planning group selected the other 
elements of the Joint Task Force that would participate in 
the rescue attempt. C-130S were selected to carry equipment 
and fuel to rendezvous with the helicopter force and^g^ers 
to secure the Ing^^^.^d.. egress randezvouSj^sl tes. The 
RH-53 crews began training in the southwest United States 
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in an environment slmiliar to the Iranian deaeift and DELTA 
i^>t]^ained on a scale, .aodel and mockups -^p£ -thor^embaaey-Varea^r- 
^^y^Kf^ I Approximately 25 November f^^g||QS|jjS££iiic 
TBffP^ir""*T!ll I iiinfiii>lir~rni i r^'lirr~F^nirti1n'*fTii'rtf'Tfnf 
support 




piahhed^Ss/ily to the extent that' watf^tiecMsAry ^ 

Ulp'^ifo t e c t the Vi^eecilflii^^o rg^'^ and ' b ecutjjajJfVigl^taao? of -ffiff?:: 
^stagee^ 

(u) The first joint exercise in early December with all 
elements participating was disappointing, ^ol^orily • did the 
ijiil|P,dcbpped,,fuel^^^ivet8 -rupj^yg on iigpflitiwuJ^'rt^g^^cQfflS'^ ' 
pilots had difficulty navigating enroute without moonlight 
and had additional problems landing. rXrr-entlrely new 
tegh pique of ^operating hftllcoptera csznplstely blacked oiitf 



Several-. -piJ jyB were diverted from the helicopter 

program at this tfme and more experienced H-53 pilots 

> 

brought in* Use of night vision goggles in all operations 

'was stressed. ^ 

Refueling of the RH-53s enroute In country posed a 
significant problem. Several concepts were considered. The 
first solution was'to' airdrop tuel bladders (^llv^t&)» which 

'^ould hold 500 gallons each, with hoses andj ^ymps that would' 
be used for transfer of fuel to the helicopters. Although 
the concept was promising, confidence in the airdrop metliod^ 
had been reduced on the first exercise when seven of ten 
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blii;r.e t0rr d copped were^destroyed 'diie *^ to>lnpirop.e i^r i gg i ng . 

^EoB» an alternate means of fuel delivery was needed* The 
result was the bulk delivery system that entailed putting 

^000 y llon bladders aboard the C*130b for eventual ground 
transfer to the RH-53s. Originally designed for transfer 
from aircraft to bladders o^ the groundf;i the system was 
developed as an aircraft to laircraf tj'transferv system* J 
^O') ^ *h search for an: abandoned "Iranian'; airfieldrt^^hjy^ 

t^ deei r^fl' jcange of > .^Tehran . where ...tbf^«helj.cqpter^ fuelling 
would be conducted did^ not produce a us^able^^f ield. 

:>H4JSji tagy n.Airf iaiA*^wbich- 'vas in a caretaker atatijjBI^ was ' 
^ 'selected because of its locationu-^nd the fact that it was' 
^timated to have only "ZO to 40 Iranian Air Force personn' el 

• on site^^ 

The'plan at'this stage was to launch the fistiTA 
g ASBBBfc"'' ^^^^ '"^^ aboard 



^^for the helicoptertfT' from a bas^^^^mj^ 'airf!i'|i^ 
\ •Where the^^^jj||||||^^|pj|Id.^ the aicf iejl^^y the ' 



^buld refuel the heiicopters^and t r a n s £e r to the 
helicopters I the C-I30s return to'tEe launch base and RH-53s 
proceed to" a hide site close to Tehran. The second nights ' 
llbttlraction remained essentially unchanged with MC-lSOs 
^ extracting the force iTrom Manzat^^^fl^4i infield » about 50 
I mi^'^sVyedUth. of Tehr«!l*i> ' 

(U) A rehearsal in mid December exercised this scenario. 
The exercise validated the plan as a viable concept and 
training continued. 

Additional rehearsals on , the same basic scenario 
were conducted, one in January r two in February and one in 
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Harch. 
inqprovements 



Earlier problens were refined and 'there were 



the ^ar8a~C?| 

■;pna jBatiJ,gjggjSiPi) ^ £nf rared ilghta 

ex tr^c t ion*^; purpbsSd , inert i a^ i^atlSiTTiiiSI^OMEGA)^^ 
inaCafifet iolfB^fpr^ RH-iia ,/^e tq^ In addition, lift require- 
ments Increased to acconunodate a larger {|||tXta) force and to 
compensate for increased air tenperaturee associated with 
the approaching Spring and Summer. In January two ad- 
ditional helicopters were positioned aboard USS NIHITZ, the 
relief aircraft carrier for USS KITTY HAHK. When MIMITZ 
relieved KITTY HAHK in late Jaunary» HH-16 and the six 
helicopters were transferred to MIHITZ. There were now 
eight RH-53DS on NIHITZ. 
llf^^^ While rehearsals were being conducted t^J support 
jp iBMSife^SI ^- iSfc* • continued to locate a renote 

site in the desert'that could be used for helicopter refuel- 

fiSiMI^ JijiiifiSijiiSiw^^ Main :aii:£ieI4ji4|f.'£occe; ' 

A possible loccit^onjJ(2^been identified by early January! 





Dm 



As the nunber of helicopters increased » fuel 
requlremente exceeded the HC-ISO capability to transport 
the fuel. j|iecause of their increase^* cargo epac^ and^ since 

ftthey were ai'so air refuelabler three BC<iii369,i were** select^ 
carry two 3000 .gallnniijiwr bladdeiggg^ Tbfyh^uld Jbe^J!lo«ni^ 
by the experienced MC-13j^ crews. 

{o)^ For five and a half sonths the force had trained 
individually and in joint training evolutions. Numerous 
small training exercises and five major rehearsals had been 
completed. Helicopter crews flew ^42 hours at night ^n 
blacked out conditions* The C-130s |(A.C/MC/e!^ flew approxi- 
mately 940 hours of direct' support time not counting admin- 
istrative and positioning flights. Almost 2000 hours of 
flight time had been accumulated with over half flown at 
night and without accidents. The C-130 crews had adapted to 
using the night vision goggles, , 3^ ing pn xmm^f^ jfeth with 

IpiS^i^ lights'^ and' With l^no lightjSFi^^ 

tout^f 0|||;^runj(ay landi{|0^.,.had, also been;.practicedl? Heli- 
copter crews .'?j^^_^9a^ed hundreds of hours of experience 
TTing NVGs in cross-'country navigation Vhi^!^^J|||p^ complete* 
spectrum of . l:iiumind|jgh> from full moon'' to^ ho light tc5n- 
Hmgns^ Refueling procedures between the C-130s and 
helicopters had become a smooth operation. DELTA and the 
«iMingers had rehearsed to the point that each man was inti- 
mately familiar. with his responsibility on the mission. 
WSaUhicationflPSS^i^nl^^ 

ti^gj^i^^ The capability that did not exist on 12 
November had now been developed and was a reality. 
J^S^^^ Ifi Apr the Joint Chiefs of Staff received a 
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briefing on the planf determined that it was. militarily 
feasible and approved it. Shortly thereafter for reasons of 
security, COHJTP ordered all units to be prepared to move to 
a new unspecified training location. 'Deployment r in fact^]^^ 
was to the actual deployment base. In rapid successionf the 

.MintehiU«^pjen!Phn#fSUi^^ 
. were..a4««Rbled-'iihd d4lt)loyedVwlthinV»ffW^^ 
."forces were in .;piace*'and "Steady to-' eonnende^ 1 
April. 'Over ' 41 mir craft and 800 perBonner?had*'flioved ; to' 
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MISSION EXECUTION 



Ml was In readiness. The plan called for jione 
Hb-!l30 to depatt^^^HHVand seven llH-538 to depart the 
carrier NINITZ about one hour later. Since elQht helicop- 
ters were operational the plan was modified to launch 
eight. Both the lead NC-f30 and the helicopters would cross 
the Iranian coast about the sane tine along generally 
parallel routes that crossed several tinea enroute to the 
refueling site. Desert One. The helicopters would remain 
low, for visual ground navigation and the C-130, after 
passing ^H^H^HH|m||HB would 
proceed enroute at 2-3000 feet above ground level. Two 
.^*130s transporting personnel and equlpaent and three 
J^-130s conf Igjuud.. to. refuel the helicopters would depart 
■H^^about one" hour after the lead fprH^^ and arrive at 
Desert Qnp about fifteen vinutes before the helicopters. 
-'"^B (^} The -Cpr^JT^jUJ^J^^^ad the capability for 
direct connunicatioris- with two of the airborne C-130Sf -and 
the lead helicopter Sla secure satellite and also with the 
i CJCS in Washington. ^^^'^^^ |H^H^^oul<3 also monitor 
both circuits and provide voice relay if required. The 
Helicopter Flight Leader would fly the #1 helicopter and 
the DCOMJTF for Helicopters Operations would be aboard the 
<5 helicopter. The Desert One Commander ,j|||[|(tTV Commander 
and C-130 Commander would all be aboard the first C-130. 
The Desert One Commander would assume command of the entire 
ground operation at Desert One from arrival until completion 
of refueling operations. 

DELTA force and a ^hger road blockin$|^- secur- 
ity element with two motorcycina'^'ahd a jeep were flown to 
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^^l^^k^" afternoon of 24 J^prll. The forcA was trans- 
loaded ^ the HC-1308^and The lead KC-i[j|jO^ departed on the • 
inissiQn at 1405 Z. The remaining ^jb^J^Cr^J^^OB^ ^nd ftlii^ei''''* 

f^H^lJOs departed in two flights approximately one hour 
later. All crews had spent the morning reviewing procedures 
and flight routes. Last minute intelligence and weather 
updates were provided at the final crew briefing approxi* 
mately two hours prior to takeoff. There was no change in ' 
intelligence data ''and the weather was forecast to be good 
•for the entire period with visibility of five miles or 
better along the entire route. 

^^^^ Aboard the carrier NIHITZ, the helicopter pilots 
were undergoing the same^ briefings preparing for their 
scheduled 1505Z launch. As a result of an earlier incident 
aboard the carrier # i^sre several of the helicopters had 
been wetted with— fire. fighting foam and immediately washed 
with fresh waterV'the helicopters were brought to the flight 
deck 20 minutes earlier than initially planned. This 
allowed the cre wa^e xAra time for engine start, run-up and 
systems check out to'"assure no mission critical elements Itlid 
been affected and all components were thoroughly dried out. 
With run up complete and all in order, all eight RH-53s 
departed NINITZ on schedule, fully misBlon capable. 



f^i £ j^tf^ffsT-mPfKC-iaSs launched ^^m^HI^H^n support 

^ of the mission with the intent of using jj^^^^o refuel the 
^C-130s and one configured to support the ^avy Combat Air 
"Falbroi if it was launched.^ The other^|^||pCC-135s were 

assigned to refuel the air refuelable 'KC-13Ss to provide"? 

extra time on station. 
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Approximately ttro and a half hours after takeoff , . 
the first HC-130 entered an area of deteriorating visibility # 
later determined to be suspended dust in the atmosphere* 
The dust phenomenom did not effect the C-130 aircraftf crev 
or FLIR performance and only laffected flight visibility for 
10 to 15 minutes on two different occasions. The Desert One ' 
Commander, , onboard the first MC^iltt^, did not consider the 
visibility problem o£ such significance to report to the 
COHJTF. He assuned the helicopter pilots could make it 
through the area of reduced visibility* 
^ ^ Approximately two hours into the flight, #6 heli* 
copter had an indication of an impending main rotor blade 
failure and immediately landed* Number 8 helicopter r in 
his planned role as enroute mission BAR landed with 16* 
With blade failure indication confirmed by a secondary 
methodf the crew-of helicopter ff€ transferred all equipment 
to 18 helicopter and both crews were airborne and continuing 
within ten minutes. ^ 

J^if^^ The ,f irs^^Hf^ao arrived in' the vicinity of Desert 
One on schedule. 




The C-130 made one FLIR 
pass to clear the area. They observed one vehicle on the 
road and orbited until the vehicle passed clear before 
landing the C-130 on the desert. The landing was harder 
than normal and although the aircraft was not damaged, the 
'•^^^^"Jjisecutje radio was rendered inoperative. The road 
security force exited the aircraft as soon as the aircraft 
stopped and established positions on the road. They were 
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immediately confronted with a large vehicle lipproaching, 
which they signaled to atop. When It was evident the vehi- 
cle r a passenger bus, was not going to stop, |S^fpHK grenade * 
round and several CAR-3b| rounds were fired over the bus. 
Although no rounds struck the bus, they were sufficient to 
cause the bus driver^ with his 43 passengersr to stop. 

i/) A few minutes later, a second road security force, 
which had moved away from the aircraft to the west, encoun- 
tered a fuel truck coming toward them. Again atten^ts to 
flag this vehicle down were unsuccessful. The team leader 
fired several rifle rounds into the air but the truck con- 
tinued. At that point the team leader shot out one of the 
trucks headlights and the other team meaber fired jj^Hrji*^ 
QbAH at the right front of the truck. fHe M-72 projectile 
Impacted directly In front of the truck setting it afire. 
The driver of the burning truck jumped out and ran to a 
smaller truck that had been followng behind. The small 
truck executed an immediate "U" turn and departed the area 
at high speed. tiTw^of- the road team members gave chase 
^motorcycles but were unable to overtake the truck. Mo otifer 
vehicles approached the landing zone area for the next four 
hours while the force was at Desert One. 

^ Two hours and forty minutes after takeoff the heli- 
copters entered ah area of reduced visibility that the C-130 
had previously encountered. Soon after encountering the 
reduced visibility, the flight leader and his wingman rever- 
sed course to return to a dust free area and landed to assess 
the situation. The flight leader also advised the COHJTP that 
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the visibility had reduced to zero and that he had lost 
sight of the other helicopters. Be expected the remainder 
of the flight to remain with him but due to the reduced 
visibility the other aircraft in the flight did not see him 
turn. The flight of four (•3»4,5r and 7) proceeded, but at 
a reduced speed (IB being approximately 40 NM behind). 
Helicopters #1 and f2 landed in a clear area. After being 
on the ground for approximately twenty minutes^ and not 
having heard to the contraryr the flight leader concluded 
the other four were continuing to Desert One. The flight 
leader then took off to continue to Desert One and so 



advised ^COMJTF. 

The pilot of one of the helicopters (15} in the 



flight of four began experiencing instrument problomB. He 
had lost his TACAM^ shortly after launch from the NZNZTZ 
which posed ho' real' problem unless the ^Mather turned -.bod 
at Desert One. Approximately four hours after takeoff 
and after having been In the area of dust for one and a half 
hours, number -b^^lijiiAnced a failed heading indicator and 
one of two attitude indicators. He regained use of the 
attitude indicator by selecting the copilots source. 
However, as a result of these failures, coupled with his 
co-pilot having persistent episodes of vertigo and loss of 
visual contact with his flight leader, the aircraft command- 
er did not feel he could continue into the mountainous 
terrain ahead in the visibility conditions he was experienc- 
ing. Be reversed course In radio silence and returned to 
MIHITZ. Approximately one hour later he advised on HP voice 
that he was inbound to MIHITZ. At Desert One, the remainder 
of the C-13BS landed, established their refueling positions 
and waited for the helicopters. 
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^^i^ The first three helicopters to arrive a^ Desert One 
were 45 minutes later than scheduled. The helicopters c: 
set up for landing behind their ^assigned ; tankers and taxied .. '.'I. 
forward. Bowever* due to extreaely -heavy ^dustVand$>and onijft!!^: '■: ; (0 
one side of the. road r which was greater than expeetedr'bothi«(iAfi^|A 
nose gear tires of hellcopteri 43|^de£la|iCKa^a^^^ 
rut in the sand left by a C-130. Beli9optar|«8 landed aoiMi^lft''^: 
30 minutes later and the flight leader with his .wingfflan« ten !. 
minutes after tha^.' In attempting to!' taiif: -helicopter ||^*'''-'' 
also deflated one of his nose tires in the deep sand. The 
required six helicopters were now on the ground at Desert 
Oner either refueled oc* in the process of refueling. 

(u) >^ The operation at this point was approximately 
ninety minutes behind schedule f however r it was estimated 
that the helicopters i^^. DBiak^ could still transit to their 
hide sites before dayli^t. The C-130s would have been 
critically short;...of^ fuel at this point, howeverr the 
Desert One Commander had authorized use of some of the fuel 
planned for the two Jiel i copters that did not arrive.- Be 
also requested the Kd- 13 5s over the Arabian Sea remain^n 
station as long as possible. 

q^.^^ Immediately after landing, the «2 helicopter, which 
had experienced a loss of second stage hydraulic pressure 
two hours prior to landing, discovered that a fluid leak in 
the system had caused the engine driven hydraulic pump to 
fail. This reduced the helicopter force to five mission 
capable helicopters i one less than the established minimum 
required to continue the mission. 
(^) The Desert One Commander advised COHJTF of the 
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situation and requested guidance. COHJTF requeued that the 
Desert One Conmander consult with the other connanders on 

..'the possibility of continuing the nission with only five 
^ |rhelicopters. There would be contingency f uel i^t)j||£2sariyeli^j 
and possibly by reducing weighty the helicopters would be 
able to lift ^jc^TA out of Desert One. If required qn: the 

^/second night, some helicopters could refuel , ^^jjansi^iylEfh^ 
and shuttle to the embassy. The Desert One Commander replied 
that it was not ''feasblble and recommended mission abort. : 
CONJTF consulted with higher headquarters and then directed 

the Desert One Commander to abort the mission. Helicopter 

* 

•2 would be destroyed ,and the others returned to HZMXTZ. 
The bus was to be disabled and the 43 passengers and driver 

released. 

^^jJi^fSSer j^^C-130 «1 was becoming critically short of fuel, 
and had to depart immediately in order to ^^lS!i!i^-.JC!Crl'35 
fin refuel onroute^|^^m|^| Therefore it became neceaary 
to reposition two of the helicopters (13 and #4} which 
were parked b ehlnd L ] g| ^i 3 B ; « 1 ' s o that tbsy would not be 
damaged by the propeller blast as the gjjS^flP pilot appXTed 
the power necessary for taxi in the sand. Jks helicopter #3 
was being repositioned , It collided with the BCrl30 and both 
were immediately engulfed in flames. As the fire reached 
munitions aboard the C-130, explosions sent shrapnel 
throughout the area. The helicopters, were shut down and 
evacuated. The helicopter crews, the remaining crewmembers 
from the burning C-130 and helicopter and the ground forces 
that had been aboard the burning C-130 were assembled and 
directed to board the remaining three C-1308. 
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U'j ^) COHJTF was advised o£ the accident. The Desert One 
Commander directed the Combat Control Team«'(CCT) to Insure 
that no one was left behind. He also decided that the 
remaining helicopters would be left Intact due to their 
proximity to the evacuation aircraft and since there were no 
tine delay explosives available to destroy then* 

After all personnel were . sbosrdf the three C-lSfs 
took off approximately 29 minutes after ^tbs accident* The 
initial casualty count was an unknown number killed in the 
fire, six Injured and two with major burns, 
^^•^t^ CONJTP ordered MBOEVAC' C-141s ISSTch had been 

propositioned I a^^^^^^^Kor .the second nights mission to 
launo^^l^^l^H^ In addition^ Qr;.C-9 specially configured 
with a burn package on a normal standby status was directed 



to launch from^ 

(y]l^ The Desert One Commander requested tactical air 
support to destroy the helicopters left behind. COHJTF 
relayed the request to higher authorities in Washington with 
the recommendation' iHht it not be approved. It was decided 
in Washington not to approve the request, to avoid endanger- 
ing Iranian lives, which In turn might jeopardize the 
hostages. The helicopters were not destroyed. It was not 
known by the Desert One Cqmmander at the tine, but several 
helicopter crews had left classified material aboard their 
helicopters during the emergency evacuation following the 
coll^^ijj)^ fire, and explosions. 

Within approximately 20 minutes of the arrival of 
the C-130S f^^mH^ the <C-141a with medical assistance 
landed. All helicopter crews, DELTA .and the Injured person- 
nel were transferred. Less than an hour after landing, the 
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first C'UI was enroutei 

twenty minutes later. 
J^^f^) Approximately twenty minutes after the jl^jflips /took 

off from Desert One* helicopter #5 landed aboard NXNZTE.. 

All aircraft and crews were now accounted for. Upon arrival 
fl^^^M^H^ the Injured were loaded aboard the &.«*9 and 

were treatment. Additional ^^l2l9 soon 

arrived and bELTAf "She Rangers and helicopter crews were 

all airlifted to CON08. 
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SECTION III 



MISSION EVALUATION 

(U) The evaluation of the hostage rescue mission, as 
it was executed is presented in chronological phases. In ; 
each section, those events* decisions and actions' taken 
relevant to that specific phase of the operation are add-r'l! 
ressed. Each section ie divided into four partst ' 'rirskr^^f^ 
chronology of th^ events of that phase i^iis'^ provided for ' 
background purposesf Second* questions relative to events 
that occurred, actions that were taken, and decisions/ judge- 
ments made are posed} Third, a diecussion of the . factors 
bearing on those questions is providedi and, Fourtht eval- 
uations of the actions taken and decision/ judgements are 
made. 

(U) The- phases. eyalua ted incXudet 

1 . Ttie'Launeh Decisioni 

2. Premiss ion Briefings; 

3 . Weatbejur;: 

4. Comfflunleationsi 

5. Enroute to Desert Onei 

6. Operations at Desert Onei 

7. The Abort Decision} 

8. Departure from Desert One; and, 

9. Recovery Operations 
(U) In the examination of the above phases, many 

questions were posed, discussed and evaluated. Some of 
the questions, though cogent, addressed factors which had 
little or no impact on the conduct of the mission. The 
evaluations of those questions considered to be of signi- 
ficance are provided below: 

DRAFT . 



1. (U) Based on the Infornation available, the decision 
by CCMJTF to execute the hostage rescue nlsslon was appro- 
priate. 

2. (U) Briefings irare structured to support the Bission. 
The briefings provided the same infornation to all parti" 
ci pants. There is no evidence that the context of inforna- 
tion provided to one part of the force, was different 
or lacking fron that provided others. 



3. (U) It was, and renalns, beyond the state of the art 
in meteorology to predict, with any degree of accuracy, a 
localized suspended „dui|t lAkenomenon such as that encountered 

on the mission. 



mission In daylight could have compromised the mission. 
Also, since late afternoon, weather satellite photography 
showed crlsp'sharp terrain features along the route where 
the dust was later reported^ It Is questionable that the 
dust phenomenon would have been detected. 



5. ^ The -ieiSipj^SSfl could have been tasked to conduct 



reconnaissance and report significant unforecast conditions. 
Such a report may have better prepared the Helicopter Plight 



have provided a warning to COMJTF prior to receiving the 
Helicopter Flight Leader's call that he had encountered zero 
visibility. 

6. (U) Minimum observed Inflight visibility criteria for 
the mission could have been- established. However, at night, 
using night vision goggles. It would be difficult to deter- 
mine when the minimum conditions existed. This could cause 
a premature mission abort based on a subjective judgement, 
or lead to a situation where pilots might feel compelled to 
continue beyond their individual capabilities. 




A weather reconnaissance aircraft preceding the 




Leader for penetration into the area and would most likely 
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7. (U) The Ipecur* eomtnunlcatlons capability and support:./, 
were adequate for the planned mission. However^ the da^ra- 
datlone in voice quality, which vers caused by^ 8ev«ral!.j;lr 
factorsr inhibited the ability of CWUTF to eitorcise real- '.f 
tine coinnand and control when mission doisnds overtaxed the .jj 
system. 

6. (U) Strict adherence to radio silsnes preesduras sftar 
encountering unfpreeast conditions may hava tmpedsd tha 
flow of information between command elamsnts and interjected 
an element of uncertainty Into the conduct of the operation. 
The unknown la whether transmission would have compromised 
the mission. 

9. (U) There was a valid basis for the judgment that 
eight helicopters launching for the mission would provide a 
high expectation that the required number would complete the 

mission. 

10. (U) The helicopter pilots were adequately trained to 
perform the mission as planned and demonstrated the ability 
to contend with therilnforecast conditions encountered. Six 
helicopters successfully negotiated the route, attesting to 
the high caliber of the crew's skill, discipline and train- 
ing, . 

11. (U) Positive command and control was exercised at 
Desert One at all times. 

12. (U) The items selected to |be in the helicopter cross- 
country kits were adequate to support the anticipated 
requirements of this mission. Additional parts in the 
kits would not have enabled maintenance personnel to remedy |: 
the malfunctions which occurred and permit the mission to 
continue as planned. 
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13. (u) The decision to abort the mission when a predetermined 
mission abort criterion was reached was prudent. 

14. if^Jy)vith the exception of one mapr the classified materials 
left at the 8cen6 were in the helicopters that were in the 
immediate vicinity of the fire and explosions. After the emer- 
gency evacuation of those aircraft, it would have been extremely 
hazardous to attempt to retrieve this material. This could have 
resulted in additional casualties. 

15. (U) The actions taken by the JTF subsequent to the accident 
were timely, and responsive to the situation. 

16. (U) The abnormal, unprecedented and unexplained mechanical 
failure of three out of eight helicopters during less than thirty 
seven total hours of flight (an average of 4.5 hours per helicop- 
ter) was the primary cause of the mission abort. All other 
contentious issues including the unforecasted suspended dust had 
been successfully overcome. This unprecedented failure rate was 
several times greater than the normal expectations with no 
favorable weight given for the special care provided to these 
eight helicopters for several weeks prior to launch. 

a. ^(v) If available pre-mission operating experience 
data or training results had suggested the remote likeli- 
hood of such a high failure rate, the JTF wuld have 
insisted that ten or more RH-53D*s be launched on the 
mission. The data base must now be adjusted by the fact 
that three out of eight failed in approximately thirty 
seven hours of collective flight or an average of 4.5 
hours per aircraft. Such an unprecedented failure rate 
brings into question the future usefulness of the RH-53D 
helicopter for any mission involving several helicopters 
flying for several hours on an imperative mission. 



TOl' IiLUReT 23 



OlAOl 



IS 



b. {/i The aecision that eiqht helicoptes was a prudent 
and sufficient number » based upon available data, was on 
the conservative side of the general level of manageable 
risk inherent in other components of the total balanced 
but high risk mission profile (i.e., three MC anri three 
EC-130's to land at Desert One, three AC-130 to provide 
on-call fire support on night two, four MC-130's and two 
141*8 for night two at Hanzariyeh). All efforts to add 
equipment to provide redundency beyond 95 % prediction 
of adequacy had to be carefully weighed against the 
potential loss of security, surprise, speed, simplicity, 
and economy of force. Each person added to the rescue 
force increased the total loqistical effort, exposure and 
protection requirement at a ratio of approximately one for 
one. 

17. (U) The following is a list of planning considerations 
proposed by COMJTP for future , counter-terrorist , operations: 

a.f^^^^ A central point within the DOD should monitor 
"world events to determine where and when terrorists 

actions could materialize. This will require astute 

observation on political matters from all source 

intelligence. 

Co) 

b. ijjs^ There would be a single element within DOD 
to monitor plans and capabilities DOD-wide for counter- 
terrorist- operations. 

dedicated agency should develop a range of 
concepts, planning factors and equipment requirement for 
counter- terrorist operations. 
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d, Mission; Organizer train, equip and command 
special operational forces which can conduct operations 
anywhere as directed by National Command Authority 
(NCA). 

e. Organization : 

A joint Task Force should be in being 
as a permanent Element within the DOD. This 
task force if located outside of Washington 

have ^"WKtKfttKl^t^KKI^KKi 'H^i^ 
IMMWIIIII^^ would serve to gather and 
coordinate intelligence» monitor political 
events, maintain a file of plans and capabili- 
ties and be prepared for immediate response to 
JCS and NCA when a crisis develops. 
(2)fff5f^ The JTF should be arranged on conven- 
tional as well as unconventional lines. The 
conventional aspects pertain to designated 
commanders, and staff and the unconventional 
p e r t a 1 n sf^l^^ll^^^l^^HHH^H^I^H^^^H^m'^ 




f.^ KJf^ 



nd others as appropriate. 



Personnel : 



(^(1)(;P<) Perso nnel selected should have 
credible experience and demonstrated abilities* 
where possible* in the area of unconventional 
and counter-terrorists operations. They should 
be given the opportunity, however, to frequently 
serve In other staff positions, attend service 
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^^iNCs Staffs. 
I. ^Vk) Equipment ; 



schools in order to enable professional growth 
and provide for equitable promotional opportu- 
nities. 

(2)x;^St The JTF should be charged to develop 
concepts of operations » recommend development 
of equipment and intelligence integration and 
communications requirements for world-wide 
use. 

(3}{>^ Maintain direct liaison with the 
:iNCs staffs. 

g. Equipment: Latest state of the art with 
proven reliabilities should be made available to the 
JTF, extensive studies followed by modifications to 
improve the reliability of the equipment, frequent 
tests of mobility and rapid reassembly. Equipment, 
where feasible, should be placed on 9I^H||pHBy 
m^mH^^^for specified programs to insure reliabilty 

and modernization and to provide ^ H^^HH^^H^^HHH 
performed. Accurate and highly reliable navigational 
systems which are self contained and not reliant on 
external stations. 

h. ' caps) Training ; There should be sufficient operations 
for the JTF and components to train against a range of 
scenarios. This can be done functionally within the 
components. Training should be accomplished frequently 
as a joint endeavor. The JTF mrking through the JCS 
should develop' 




can be made available. 
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i. ^^^f*!^^ Support inq Forces : Forces in additbn to 
those assigned or earmarked to support the JTF should 
be identified, trained ^'^'^^flp 




Examples are 
MAC, SAC tankers, naval vessels and forces* 

;omrouni cat ions; The JTP will be required to 



deploy over great distances and perhaps v^mm^^p^ 

^^^BHHHitWBriiHHVHHHBHii^V^ This 

^■jgj^^jgjjgS^jgljlj^ ability to tie Into national 

systems. These communications should be reliable, 
secure and liqht weight and operable on land, sea and a 
variety of planes and helicopters. 

Environment: The JTP should conduct a 
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series of studies in the environment of various 
countries where operations are likely to be conducted. 
Details of terrain and weather are particular phenomena 

which should be thoroughly understood. A system of 





should be established to enable rapid dissemi- 
nation of latest weather information for current and 
planned operations. 

^^^^f^ OPgJ^ational Security (OPSEC) ; A detailed 
analysis is required for Soviet and potential areas of 
interest where counter- terrorist operations may occur 
to determipe ^JJJ||JJJ[[ [JJ^J[|g[|[Jj|J[J [|||| ) 

Also an 

security plan should be developed with the objective of 
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enabling the United States public, and potential 
terroristf to superficially know that a counter- 
terrorist capability exists. Beyond that there should 
be no publicity whatsoever* before » during or after 
operations whether they are judged succesful or not. 
Where possibler units participating in counter-terror- 
ist training and operations should be|HBBIH|HH| 
^g^^B^m^^^lK^^ The units wear 
distinctive badgest and their equipment should appear 
to be normal service equipment. An example is MC and 
AC-1308 paint schemes modified where possible to 
resemble MAC-C130s. 

ro, JTF Coordination : JTF should provide the 

authorityf with appropriate OJCS, coordination to 
visit CINCs and non-US allied counter-terrorist 
organizations with the objective to do appropriate 
liaison and exchange lessons learned, 
n. (W) Command and Control Communications : Wheras 
counter- terrorist forces may be required to operate in 
various regions of the tforld and also penetrate deeply 
into a particular country's territory, there is a need 
for the COMJTF to have ability to monitor progress of 
the forces and to provide direction when required. 
This will require development of new techniques and 
possibly equipment to enable COMJTF to exercise ' 
command and control without compromise. The force 
must have the facilities to train over extended ranges 
and under varying geographical conditions to enable the 
exercise of C3. 
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SECTION I 



MISSION PREPARATIONS (U) 



ppS) This section of the report describes the evolu- 
tion of the rescue- mission plan and training from 4 Nov 79 
through mission execution on 24 Apr 80. The plan was 
changed, modified, and refined throughout this period as 
additional intelligence became available, concepts were 
validated or rejected, training progressed, operational 
capabilities evolved, equipment was selected, communication 
procedures evolved, deployment and employment bases became 
available^ environmental factors changed, and political 
factors varied. 



all aspects of mission planning was operations security 
(OPSEC). This consideration was included in every aspect of 
mission planning, training, deployment, and execution. 
Because of the absolute requirement for the ground rescue 
force to reach the embassy compound undetected, operations 
security was always given full weight among all other 
considerations in making judgements and decisions. 



Numerous planning considerations were addressed as opera- 
tional concepts developed. In some cases, operational 
capabilities required for the rescue mission existed within 
the Armed Forces. However, because of the complexities of 
the mission, the task force developed many new operational 
capabilities which evolved during the preparation for the 
mission. As will be discussed later in this report, the 
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A single overriding consideration that permeated 




The planning process for the mission was dynamic. 
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capability was developed to enploy and integrate helicop- 
tersr fixed wing aircraftr ground servicing and refueling 
operationsr and ground combat troops in a complex long- 
range mission' scenario conducted under cover of total darKnesa 
without lightsi^ This capability did .not ei^lst on 4 Nov 79^^ 
Some units involved operated within the environment of their 
normal mission capability while others were formed to carry out 
specific requireAients of the mission. In many cases, operation- 
al security did not permit units to operate within their 
established service systems. 

(U) Throughout the planning and training process the 
Chairman of the Joint Chiefs of Staff (CJCS) was kept informed 
of progress, and frequently provided guidance. Members of the 
Joint Chiefs of Staff (JCS) also received individual progress 
reports and* on several occasionst the JCS met as a corporate 
body to review the plans, training progress, and status of 
equipment. The JCS provided the Joint Task Force (JTF) all 
resources requested , throughout the planning and preparation 
period. However, it should be noted that the scope of plranning, 
training and final force size and composition was constrained 
from the outset by a lack of trained forces and special 
operations equipment. 

(U) There was a series of rehearsals and changes in the 
concept of operations. This report is keyed to these concepts 
and rehearsals since they served either to drive changes in the 
plan and requirements or to validate procgress and identify 
needs in training, intelligence, equipment, etc. These 
changes and rehearsals are listed in chronological order and 
each is discussed separately. 
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4-19 Novenber 1979 



Developing the Air Land Option (U) 



Ts) On 4 Nov 79* during a demonstration In the streets 



In front of the American Embassy, Tehran, a group of Iran- 
ians scaled the walls, entered the compound, took over the 
27 acre compound, ,and held 63 Americans hostage. During the 
next several days, a Joint Task Force was formed by the 
Joint Chiefs of Staff In Washington to plan and develop a 
capability to conduct a rescue mission. "The Special Opera- 
tions DivifJ:on of tlw^JCS^rS Operations Directorate was 
selected as the- locatibnjvto^^begin planning. Two officers 

^^^i^m ' ' DE LT A jBHHHHHHHMHHH 

^mim^llllHim^^mimi^ reported to the Pentagon an 

^ advance team' from 'DELTA traveled ^c^^HPmPH^H^ 

isolation purposes and to establish a training camp. 
' ' (T&f DELTA was selected because of the unit's mission* 
'"Shd capability to conduct] 





On the basis 

If DELTA*8«^emonstrated performance, the evaluators conclude 
^ that DELTA was the capable m|||m|||j|||||||||m^orce 

liable to thelTatioiMSIiSl&mteAnd .-Mithorltiesr;.(ifC||199i^ J 

^^Major General James Vaught, USA, reported to the 
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CJCS on 12 Nov 79. By v il orders, he was directed to 
organize and command a Joj l Task Force with the assigned 
mission of rescuing the hostages. General Vaught, in his 
capacity as Commander of the JTF (COHJTF), began to forn 
a small* select planning team. On 14 Nov, Major General 
Cast reported as special consultant to General Vaught. 
General Gast had recently returned from Iran as Chief of the 
Military Assistance Advisory Group (HAAG) and was very famil* 
iar with the country and its people. 

Q^^^) fit this point there was great concern that the 
hostages might soon be tried and jailed or killed. There 
was an urgent need to 'rapidly develop a capability to rescue 
the hostages, in the event it became necessary to do so. 

■ IJfiff The planners faced many challenges , not the least 
of which was the geographical location and size of Iran. 
There were no sizeable US ground combat forces In the prox- 
imity of Iran. The country itself is as large as the United 
States east of the Mississippi River and is five times as 
large as Prance. Iran is also surrounded by countries which 
-are not likely to support US, staging bases or troop coacen- 
t^t ions. . . -Although several of these nations expressed objec- 
iij^ns to the , embassy take over, and the hostage situation, it 
'MBB. felt ' that -Ihey would, not'^support a rescue mission into 
.j^^bn- staged -ft<am thSir soil. In any event, the need for total 
operational security precluded any early contact with other 
countries. 

<U) The mission objective in Tehran was located approxi- 
mately 350 nautical miles from the northern portion of the 
Persian Gulf and well over one thousand miles from the 
Arabian Sea. Anti-American sentiment prevailed throughout 
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the country and was particularly strong in the capital city 
of Tehran. The highways and streets of Tehran are poorly 
laid out and traffic congestion inhibits normal novement 
within the city. 

^^J^^^By 15 Nov, intelligence had determined that 63 
hostages were in the American Embassy compound* Intelli- 
gence planning and assessment had been In progress since 7 
Nov, initially relying heavily on the Defense Intelligence 
Agency (DIA) ^rTkr*^"*^ Force ( ITF) w hich had been establish- 
ed 5 Nov. 




f Through^DIA, working relationship^ 
^^.^il^^B^'^lijB*!^^ wl^^ other agencies and organizations includ- 
ingt.,the MBn89g^^y^j^:,Ju$mnty^miA'), Depai»«feent of Stattf^i 
(DOS), other 'porC'ibns o4ll|P||||||||||||||^ service 
'dWi^liigenceScomponents. These relationships evolve8**into a 
ft'li^be^xiJHIIir of contacts who were "READ IN" on the operation. 




considerable reporting to indicate that a signifi- 
cant number of hostages were being held outside the compound. 
Despite conflicting reports, the weight of the evidence 
indicated that all, or almost all, of the hostages were 
inside the compound. 

Wi) The first of several operational rescue concepts 
called for landing the DBLTA forcejon an isolated airstrip 
near Tehran using '¥lC-130 COMBAT TALON aircraft. DEtTA would 
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then^ 



fto' the American 



BjRbassy, free the hostages, and return to the waiting aircraft. 
While this plan had the advantage of being completed in a~ 
single night, '^time and intelligence were not favorable. T^ere 
liips a very high risk \ that DELTA would be severely hindered by 
the crowds which would probably .'gather and roadbtbcks^.yrtiich 
could- block, escapeg^roittfll^ . Also, a suitable airf i€>ld couid not 
be identified that ^^uld adequately support this concept bpi 
operations. Planning and some training continued while other 
alternatives were being examined. 

CK^j^ing this p»riod»*«^&nB and .drawings obtained 
.;^from the State Department along with existing photographs 
were used 




'Efforts 

were concentrated;..on. weapons training while the plan to 

*"•■* '* 

: enter the compound arid rescue the hostages wa8'*-being detrblop-, 
jsd. 

^^\e^ ^&6:''"MC-130 aircrews that would'^carry the DELTA force 

. . . - •» I- 

into Iran were selected by thei_Pirst Special *Op«rationBJ< 

This selection was based on aircrew past performance 
and experience level. The selected aircrews immediately 
began to train for the rescue mission. 

j^f^) The HC-ij(b was specifically selected for the hostage 
rescue mission because of its unique operational capabilities. 
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Ihe liCrl3q;;ifetB5P»in following radar (TFR) APQ-1515? provides 
m^fiS^SStS^^^^^-^° levelj;Jj(pBH[^^ 

igmmHlll^ jQ^ghtr and iivjmarglnal Weatkel?;. The aircraft.,^ 
^IjalBO eqtrtpped wftR* an inert ipl navigation system (INS) " 

f Which 5rirlfl«i^ eJciliinU^ 

■'reiiance^on external navigational aida. Because of the 
^la^tahces involved^ an aerial refueling capability was an 
ei tttoiut e necessUy^rWIeiiB^ircttfg^SS:;:*^^^ HCTlSO^fleet. ^Hi^ 
:e$jUp|fe0r,,iiltftitji.n<*igh and four are 

equip^ar "with, forward looking infrared (PLIR). The MC-130 
has 5biectronic countemeasure (ECM) capabilitiej 




;he. C-130 aircraft ia; also well suited forj^^hort/" 
operations and, most inportantly the MC-130 
COMBAT TALQN crews train for this type of operation on a *■ 
continuing basis. The only portion of the^ asiri^hed mission: 
:hat required "€l?tehsive training on the partlpf. the crews, 
was the night landing and take off phase utilizing the night 
^«ion gogglei<.(N\m}. Two of the ' inf 1 ight refuelable' 
^aircraft were,.also equipped with the surface-to-air recovery 
>^(STAR) system. This systenr^Tlows for the airborne ex trac- 
' tion or exfiltration of a combination of one or two..persons ^ 
or equipment weighing up to 500 pounds. The combination of 
its aerial refueling capability plus" ability to navigate 

IMrecisely at low altitude, JHHlllH^^^IHHIHHl 
^mmmil^arry a substantial load into and out of short/ 

rough fields antf^ the" ability of the crews made the MC-130 

the best aircraft for the rescue operation. 

) An extensive list of alternative operations to 

airlanding[of DELTjTjwas explored. Paradrotf of DELTA on the 
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first night of a two night operation was considered along 
with the option to land the MC-T"30s at an airstrip outside 
Tehran to extract the force and the hostages. Disadvantages 
of these options included risk of injury to DELTA personnel 
during the pared ro£.which would add liabilities to the force 
and an inability to findX location for the drop., which was 
terrain suitable and operationally secure. Trucks were 
still required for. transportation along the entry and escape 
routes to the waiting C-130s. 

^^^Td) Another option examined included the infiltration 
of DELTA into Iran via boats in the Persian Gulf. The force 
would then be moved by vehicles to Tehran.. The excessive 
risk of exposure that would occur on the overland route 
ruled against this option. 
^^^^Tcons id era t ion was also 9iven^HHHHHM|||^^ 
£ across th^UHMHHBHlPorder . This 

option had a high risk factor because of the inspection 
procedures used at the border." The probability of getting 
to Tehran withoiTf compromise was considerably reduced 
because of the lengthy period required for the tripL.and the 
^ ongoing unrest in Kurdistan. Infiltration ^^^41^^11(11^^8 
also studied with the same conclusion. 

^jMi COHJTF and planners made visits SHH|||^^^H|| 
between l5 and 19 Nov to review! DELTA planning. After a 
review of the risks and difficulties associated with the 
various scenarios, COMJTF reported to CJCS that the opera- 
tional problems associated with these concepts could not be 
resolved to make the plans militarily feasible. He recom- 
mended that a helicopter option be developed which would 
have greater potential, especially for th* extraction phase. 
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/0)f«) CJCS subsequently approved the development of a 
concept utilizing helicopters and directed that the initial 
plan be refined in the event a near term rescue attempt was 
required. 

(u) 1^) A select, weather team from Air Weather Service 
(AHS), a component of the Military Airlift Command (MAC), 
began supporting the JTF staff on 16 Nov with cllmatologi- 
cal, solar/lunarr and forecasting information for planning. 
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19 - 30 November 1979 
Developing a Helicopter Capability (U) 



C^^} Mission planners evaluated various models of helicop^ 
ters to identify those aircraft that could travel the distan'- 
ces required, provide the required lift capability, and 
operate from a clandestine staging area. Staging bases 
were 

^^^^^^^l£ approval ^as^g ranted to operate' from l^hese>: 
countries, however, numerous problems would still have to be 
overcome. The aircraft would have to be brought in early, 
reassembled, flight tested, and flown regularly to assure 
reliability. Considering the time the helicopters would 
have to be in place prior to the mission, operational security 
would be extremely difficult to maintain. Also the countries 
involved would not likely give prior permission for the 
mission/ to launch from within .*ilieir borders. . Crossing mourv-^- 
tainous tifrrain varying from 9,000 to 11,000 feet presented * 
serious operationaivt^hlwrds. ^ Density altitude would adversely 
affect lift capability and engine icing problems in weather 
and turbulence in mountainous terrain would also be a major 
threat to helicopter operations. The use of smaller helicop- 
ters was considered; however, larger numbers would have been 
required and the smaller helicopters did not have the range 
required for the mission. 

^O(0) The newly modified Air Force'!ph-53 jBAVE search 
'and rescue, helteo^fiisr was coming off the production line,. / 
but was not available "In sufficient numbers" for training and 
employment. 'Only, threi^ HH'-S3s were available at the time 



1-10 



AAR-1-11 





DKAFF 



and for OPSEC reasons it was not considered practical to 
attempt to accelerate production. 

C^-OfPflT To overcome basing and overflight problems, plan- 
ners examined an option utilizing helicopters launched from 
a ship in the Arabian Sea. The Army CH-47 and the Navy 
RH-53D were available and both had a long range, heavy lift 
capability. The RH-53 was selected for two reasons. First, 
It was designed to operate from a ship. Poldable rotor 
blades and tall enabled a sizeable force to be embarked on 
an aircraft carrier without significantly degrading its 
capability to conduct near normal operations and respond to 
air wing contingency mission tasking. Second, it could be 
deployed under the cover of an airborne mine countermeasure 
m^is^llon since there had been public discussion of mining 
Iranian ports on the Persian Gulf. The CH-47 and HH-53 did 
not have these essential capabilities and were not selected. 
! ' ■ (C) The RH-53DS selected were the most operationally 
capable in the US Navy inventory and were assigned to 
Helicopter Mine Countermeasure Squadron 16 (HM-16) . HM-16 
had recently returned from a deployment and was considered 
to be the most operationally ready squadron. 

(S) Unfortunately there was no intiegral unit available 
with the operational expertise required for this mission 
that could have been assigned responsibility to execute the 
mission. Therefore a unit had to be formed. On 20 Nov, 

helicopter was formed JBH[^BUHU|[t [o^l 

was initially decided that seven volunteer crews would be 
formed. One Navy pilot from HM-16 was selected for each 
crew because of his knowledge of the RH-53 and to aid in 
providing operational cover should the helicopters be de- 
ployed. A Marine CH-53 qualified pilot was also selected 
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for each crew because of his familiarity with desert condit- 
ions, extended range operations* and tactical experience in 
the type o£ helicopter landing zone (HLZ) operations envisi- 
oned during the rescue mission. k Navy-Harlne three-nan 
enlisted aircrew was formed to provide for maintenance 
expertise on the RH-53 and crew personnel qualified In use 
of the -50 calibre machine gun. A combination of three Navy 
RH-53S and three Marine CH^SSs deployed SH^^^^m^P°" 
21 Nov and the detachment began to train under the command 
of a Navy Commander (0-'5) . It is emphasized that at this 
point all crews were operating outside the mission areas for 
which they were trained and were in fact attempting to 
develop an entirely new operational capability. From 21 Nov 
until 8 Dec the helicopter detachment flew ^95.8 hours of 
^irtilch 138^ hours were flown at night. rArmy night vision 
.goggles were provided and the air crews flew relatively 
shjsrt navigation ar^S*" formation fliglits concentrating on 
^ ^fS^diinr' irt*- unllgfcted^ landing zqnes (LZ) In the dark. The 
crews developed, a-/ ; mode rate capability working separately. 
Later, joint training with the DE^TA fof@W was conducted 'Tind 
pickup of p^BMLand uOJOBitltPted hostages was practiced. 



^(t^) Other plans and capabilities to support the helicop- 
ter option began with the formation of the helicopter detach- 
ment. An intelligence officer was assigned and special 
procedures were initiated for courier service to provide him 



ing from an aircraft carrier near the Iranian coast, j'Qst west 





The plan envisioned launch- 




of/^.the Pakist^, border. Th^^pBLTA force, composed offlH 
members at that time, would be aboard the RH-53s and would 
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^ launch at dusk. The DELTA rescue force would k)e composed o£ 

^||[BIPIPW|||[||f§MHiiiiP ^IHMiBiR command 
element; This force was later increasied as additional mission 
requirements were assigned DELTA. The helicopters would 
proceed north as far as fuel would permit^ land to refuel » and 
then proceed toward Tehran. This concept required a whole new 
series of planning actions* intelligence requirements, and 
equipment. 

^^^^'^^olutions to the problem of enroute refueling were 
examined intensively. On 20 Nov, a search began for an 
^abandoned airstrip or unimproved landing zone that could be 
used for refueling. 




e 



:on8Ultation8 also were conducted with US military 
, personnel who had served in Iran,m|||Hp^H|P geologists, 
and other people who were knowledgeable' of Iran.! The search 
was by process of eliminationf starting with the entire area 
within the range/time envelope and applying successively 
more stringent criteria to those subareas located within it 
that might serve as suitable airstrips or unimproved LZs. 
^^^^The search focused on the eastern portion of Iran 
where the population is relatively sparse 
^millPl^imilllllllllll^pi^Ver y« 1 i tt l^iXtTi t ary capabi Vi 

jBxisted this^area pll^mmHHIIHIIHIHH^H^^IHH 

I^PIlPllllllllllllllllllllll^ The western portion of Iran did not offer 

these advantages. 

^^fl^d) There were other factors which limited the geogra- 
phic area within which refueling could be conducted. The 
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unrefueled f 1 i^KC time for the RH-53 from an aircraft 
carrier to the Tehran area was computed to be about eight 
hours. With thft^,requireinent to avoid Iranian and: Soviet 
detection at launch tlmej the helicopters would have to 
depart no earlier than nlghtfalT. This would place the 
rescue force near Tehran In the early morning hours. This 
ifould not allow sufficient time f5r ^^^'^^^j/jjfHtllKKiit^ 

rescue thf hostages, fly to an Isolated airfield" 
and depart Iran In C-I30s while still under the cover of 
darkness. 

^tt^ An intensive pl-anning effort was begun to search for 
ways to conduct a one night operation. However, the number 
of hours of darkness available posed a high risk, and forced 
a schedule with no room for error or reconsolldation along 
the way. The risks were unacceptably high? and although a 
one night operation had the advantage of a relatively short 
exposure time for the force in Iran, it was not feasible. 

As a result, an operation evolved, spread over two 
nights and one 'di^'. Planners developed a three phased 
concept. 

A C i^^^^^^^^ ^ vouia Include the flight of DELTA aboard 
the helicopters to a refueling site, helicopter refueling, 
and then transit to a hideout areati^tfitnv^jeasdnable prqi^^ 
i(tf|,ty<. of Tehran. /;^t this polnyf^^fHHHHHmpB 
|||pf4>lC^llj3Kil3a^v»^ehlcles to be used'fbiT transportation to^? 
the embassy. 0\]irihg^ Phase li. 



f i 



Shortly after, midnight, Tehran''«lne, ^pftTAt would enter the 
compound, rescue the hostages, and call for pick up by the 
helicopters iWrtft anatathlftfcic . f ieId .j*V i . L hei^coapountfa^ All 

personnel would then fly 'tp. &- nearby air stripy. Phase III 
was the exflltration phase. ^ififcHSPs would be in place af .'a 
vnearby aktandoned. a ir^.iei,*Jt( having flown in during darkness) 
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and, once the helicopters arrived, load the hostages and the 
rescue force and fly out of Iran under cover of darkness. 

ttSe^ The three phase, two night approach to planning and 
execution offered several advantages. The mission could 
proceed in a more measured and controlled fashion, which 
would provide time for enroute assessments of force capabi- 
lity and Iranian reactions. Additional contingencies could 
be examined and planned where prudent and command and control 
problems would be more manageable. This approach also offered 
opportunities to withdraw should the force be discovered prior 
to reaching the compound i or if the force was unable to proceed 
due to mechanical problems. Delays between Phase I and Phase 
II caused by adverse weather* new intelligencer mechanical 
failures, or other problems could be accommodated. The two day, 
three phased pl^n. began to take shape and, because of it, new 
demands evolved for training, intelligence, equipment, conununi- 
ications, logistics, and a two day period of suitable weather. 

Refueling of the helicopters in Iran posed ^ the most 
serious problem. ' "The area for a refueling site was primarily 
defined by helicopter range capability. An area about 100-150 
miles in diameter was identified approximately 500 NM inland. 
At this point, the helicopters could land with sufficient fuel 
reserve, obtain fuel to complete the mission, and then proceed 
to a hide out area, arriving before first light. An exhaustive 
search failed to produce a suitable abandoned airstrip for the 
C-1308 to land, kiao at that point in the planning, there were 
i^kppwn occupied airfields that coyldAbe taken by force with- 
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out a major risk o£ compronise, 

I »! On 22 Nov, planners began to develop a concept for 

"the airdrop of fuel into the desert for the helicopters. 
The concept oflPWHUi'.usllj* Low Altitude Parachute Extrac- 
ftW^A'ieia jtfcftPES) techniques was considered and discarded 
due to lack of an extraction zon^wltb a suitable hard and 
flat surface {had such an area been identified, an airland 
operation would have been feasible). It was decided to 
develop a capability to airdrop a fuel system that was 
currently available In the US Amy Inventory. This system 
Included 500-gaHoiuu.fUBl bladders (bllvetsLiwWch.Pould" Be' 
rolled on a sultiiaeudesert .floor,* a Merles and a 
fuel pump t^ransfer fuel -into the helicopters. 

(TS) During the period 22 - 29 Nov, a series of tests 
and training «)I:"K;^ the^iiei^UlWvets / hosesy land^Sa^ wa^ 

conducted by Army 8P«clal^B^s9HII^HHHHP^^^ ^ 

system proved to be promising.' DELTA came to||HHHI9 
for checkout and training since dg|A,^orce would gather up 
the ^" 'tiiii drop zone (DZ) and also perform the 

refueling operation', assisted by the helicopter crews; i^At 
yg g p i^ tfi g g ^ ^a select UB Army team of riggers and fuel experts 
working with MC-lSfl crews began a series of airdrops. 
Several problems were Identified, including the difficulty 
of loading fouJ:Iii^J&l^.b^^ pumps, . and. aiv- Army 

"tractor (Mule) qnboard. The Mule would also be air dropped, 
*^;it was need«T"to Kelp rW#er tb^llVBtB' frtlw along .ttie 
'^^^^tx^^'mrminfy^^ helicopters. Other equip- 

' ment to be airdropped was^dded to the IBSggSg^ such as 
camouflage nets. These It^ms^were too heavy'^to carry In the 
already heavily laden helicopters which would depart from 
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^ the carrier with DELTA onboard. The drop tests-were moder- 
ately successful. 

Intelligence was heavily tasked to respond to a 
growing list o£ essential elements o£ information (EEI). A 
flat, firm, and isolated drop sone had not yet been identi- 
fied. 'A more detailed eneny order of battle was needed, along 




'a helicopter drop 
off point ff^i'rDELTA and a hideout site for the helicopters 
were also planning considerations 'that required extensive 
study and resolution. Route analysis was required to get- 
^ Q the 

^m^^i^Road blocks and a host of other threats required 
analysis anX much more information was needed on the embassy 
"compound itself. |[nf iltration and extraction airfields that, 
could be secured and accommodate C-lZ^a still had to be 
selected. 

j;p^P^^Dy 25 Nov, the JTF had portions of the EEI satis- 
fied. Intelligence indicated that even if DELTA could reach 
'^the embassy compound walls undetected, enter the compound, 
> and release the hostages, there was a high probability that 
'^Iranian elements would react with force and fire at the 
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helicopters as they entered and lifted from the conpound. 
COHJTF recommended to that AC-13i SPECTRE gunships be 
employed in the objective area to provide protective fire- 
power for DELTA if requil 




Firepower would be used only to the extent required to 
release the hostages and protect the rescue force. The 
mission was to be a surgical operation with the single 
purpose of extracting the hostages. Collateral damage and 
casualties were to be kept to the minimum necessary to 
protect the rescue force. 'JCJCS approved the concept for 
planning and AC-130 personnel 'were brought into the plan- 
ning. ^Sjf^ 



[U) Concurrently, during the week of 21 Nov, the J-2 

recommended to CONJTF that Jtansarlyeh airfield be considered 

for use as the NC-130 extraction airfield. It is located 

about 60 miles southwest of Tehran and was used formerly by 

the Iranian Air Force "(lAF) as a support strip for a bombing 

and gunnery Vang e;. 'The runway is over' I0,000^f«et long: with 

a parallel tax i %fSy -^t h "iTt *^ a n 'readlly^accdmrnodate several 

parked aircraft, was-expected that only.--a»minimum' number 
* -■ . 

of caretakers would be present and, although there were sonie 

■\ 

armed forces nearby, it was felt that aground security 
force could land aboard the MC-i30s, "-secure, and hold the 
airfielS^during the 'extraction phase. 

tMjJpP^^MJTF obtained approval [f^m/ to plan for the 
use of Manzariyeh and se 1 eete dl^^^^^^Mg us Army Ranger 
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Battalion ^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^^ to 

provide the security forceV The Ranger Commander and a 
small staff joined the JTF planning cell and participated in 

held fllllPIIIIIIIIIIBfe^ 
^ \ j00^ On 19 Nov, at thfi same tine that the decision was 

made to form the helicopter detachment, CJCS requested 
COMJTF to recommend the number of RH-53a required to carry 
out the helicopter, mission. At that point in planning, four 
to five helicopters were judged to be sufficient and it was 
recommended that six be deployed to provide for spares and 
redundancy. The US NaVy tasked HM-16 to provide the helicop- 
ters. The squadron had just redeployed to Norfolk after a 
training exercise in Canada. During that exercise, the 
crews and aircraft had flown considerably, and as a result, 
were considered to be the most operationally ready heavy 
lift helicopter squadron available. 
^^g^T^Cj^) On 20 Novr CJCS conveyed instructions for HM-16 
with six RH-53DS to deploy to thl*" Indian Ocean under the 
cover of an airborne minesweeping mission The squadron was 
not aware of the planning and training that was ongoing for 
the rescue mission and felt they trere being deployed for a 
minesweeping mission. The RH-53s were ^r^'^sP^'^^iUHHK 
along with supporting personnel and equipment. This 
*6qulpment included USNC range extension auxiliary fuel tanks 
for the helicopters. Pour C-Ss and five C-141b were used 
for the lift. The time required to dismantle the first two 
aircraft, load them Into a C-5.and get airborne was approxi- 
mately 12 hours and 15 minutes. The first C-5 arrived ^at 

after departure from Ml 
helicopters were test flown and declared mission ready eight 
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,^5 i<3ays and five hours after the JCS ordered the deployment. 
Although there was speculation by the press on the departure 
from Norfolk, the real purpose of the deployment was not 
revealed . 

^f^/^ Heanwhile, the aircraft carrier USS KITTY HAWK was 
directed by JCS to onload the helicopters as she sailed 
within 100 nautical nilesjPPjlUPfHflB*"^^"^^ station 
in the Arabian Sea. The helicopters and equlpnent were 
flown aboard the KITTY HAWK 'under cover of darkness on- the 
evening of '28 Nov. 
/' considered deploying DELTA and the helicopter 

crews that would actually fly the rescue nlssion|mp|p| 
to board the KITTY HAWK along with the helicopters. 
However, planning, intelligence, and training were judged 
insufficient and it was determined that the force should 
continue training in the United States and deploy at a later 
date. 

^) On 24 Nov, the JTF staff began to develop a list of 
contingencies. "ThV list was modified throughout Nov and 
during a COMJTF meeting ^mi^jk^'^ ^9 Nov the list was 
reviewed extensively and further nodlfiod. Each of the 
commanders began to gain confidence that an operational 
capability was developing. 

^7 ^ As a result of considerations which were evident 
prior to the 29 Nov meeting » COHJTP recommended to CJCS that 
the helicopters be moved to a desert region in the western 
US. This recommendation was based on two major consider- 
ations. First, the JTF felt that training should be conduct- 
ed in a realistic environment similar to that found in 
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Iran. Second r operational security was of primary concern* 
tSotveys • were conducted at the US A rmy Yum a Proving Ground^ 
(YP6), AZ; Marine Station, Twenty Nine Palnsr and Indian 
■^PF.ings APB, near . Las Vegi>8 |^ Ne y^affit'; YPG was selected 
because of its isolation* facilities* terrainr climater 
range availability and size. CJCS concurred with the selec- 
tion of YPG and the helicopter detachment personnel moved to 

YPG in a |[[|m||||[|||[HHl^" ^ov. The helicopters that 
had been used on' the east coast were returned to parent 
^ organizations force was 

moved undetected* 

(U) At the time of the move to YPG the following progress 
had been madej^^^gri 

a. (^i^^TF planning cell was composed of the following 
expertise: 

Intelligence (two officers) 

- Weather (one officer) 

- Communications (four officers) 

- Logistissj three officers) 

- Operations (15 officers) — 

- Administration (one enlisted and one civilian) 




b. '^ii I > 'ihe helicopter detachment had flown 195.8 
hours. Aircrew capability was judged to be fair, with 
considerable work remaining. 

The C-130S had flown ^•SV^' hours and ^even 
sorties of direct mission training (positioning 
time/sorties not included). Aircrew status was 




judged to be mission capable, but with «iore training 
required 'fn black out landings. Mission aircraft had 
-Been modified by. installing additional center rails * 

^>«ccflHaflfti»?3iS^^ 
djfy)t«l l^eltar-.had rehearsed for two weeks and had 
procured and modified additional equipment, 
e. i^^^jjl^ommunications activities to this point had 
' ' elAtered on i^f?fKiSBiW '''Sffgiomi.oi^i^S^ 

T^itween th« JTP in ""the Pentagonijiifd,,paLTA|Jp||||| 
||||^PP|g^nV t6:j^Iht^nt .'secure voice and teletype 
permitted the rapid exchange of sensitive Informatiilpnr 
^rougirv^S.iOB«ly .;con,ttolled facilities. Coromunica- 
5 plons ^^hnln^^^nt4nuted;;With emphasis., on the U8e%y 
DBLTA'^of portable manp&blT satellite terminals backed 
^up by portable HP radios, Th**^»hOrtage of satellite 
* "TEerminals^and . reliance on BP was ja major concern at 
this stage. It was envisioned that the Joint Communi- 
cations SuppoVt Element (JC8B) from MacDill .APB, PL, 
;toould provide the deployed JTP Headquarters with the 
' facilities needed to maintain reliable secure communi- 
cations with the NCA/CJCS ^nd from COMJTP to deployed 
''subordinate forces'* 

Logistics status - No logistics constraints 
existed based on stated requirements from the units. 
Miscellaneous Ill^milllimillllllllllVand 
were obtained and stored with expected user units. 
This material Included such items as 18 AN/PVS-5 
night vis.^on goggles and 35 Kevlar vests for helicop- 
ter crews. The Rangers received four dirt bikes 
( motor eye les ) f ^llllllllllllllliy jeeps with ^HHlHjHIVIK 
1 36 camouflage systems, riMHMMHMMS'and various 
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giiant itTeM?^ and types' of munitions 7) ' DELTA received' 

threat M-27 4 Mules, 
Mid -vacioMlksiianti ties and types 
<l6^»Mik^owfo«nd weapons. Fifty-eight 5pq gallon 
l^it'apsib^^ill^di^^^^ seven M-274 Mules, 

^ght forward area refueling equipment (FARE) units 
'witJjj^lOO GPtt^pumpysysten&r and numerous p ^ pchutes 
*fli»*i^9ging equipment " werr"provided to the[Airborne' 
Test Board at Port Bragg] for preparation of an air drop 
of JP-4 for heiicop]iejiC,refueling equ test ' 

dror on 25 Nov of one blivet load was conducted 
Jat Fort Bragg and was totally satisfactory. 
g^U]X^' The weather support to the JTF staff increas- 
ed significantly during this period. The mission 
weather officer prepared dally weather products that 
included satellite photos, low level helicopter route 
forecasts, and long range forecasts for Middle East 
and US southwest desert regions. 

h. !^mm 

The status of Intelligence was gener- 
ally improving. Better evaluation and interpretation of 
incoming reports was possible. As Intelligence hold- 
ings increased, the puzzle became easl'^r to assemble as 
the edges and corners were sketched in. Also, as time 
progressed new contacts were developed within the 
intelligence community, procedures were streamlined, 
and standing requirements were established, "^atterhs 
of indigenous activity were outlined. |^| 




The overall assessment was that a capability 
to conduct the rescue mission was beginning to emerge , 
but there still remained serious difficulties in 
planning, intelligence* communications, and training. 
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30 November to 24 December 1979 



INITIAL TRAINING IN THE DESERT (0) 



ifAy^) Preceedlng the helicopter detachment move to.-V.^^ ' 
a Marine Colonel and a staff of two coordinated preparations 
with the Army support base. Adequate* though austere* 
facilities were provided for administratlont quarters* and 
messing. An inactive runway was provided for helicopter 
parking and a Lockheed facility* which became known as "The 
Barn", was made available for the follow-on JTP staff l^nd 
DELTA force. The YPG commander and his staff provided 
excellent support throughout the training period ahead. 

Three CH-53 helicopters were provided by;;eWdt Tcbast 

f - -I 
> MAG 26^jand four ^rom KAG 16 onjrthe west coast. On 1 DEC the 

first sortie was flown with five helicopters available. The 

JTF Heather Officer provided basic weather data for local 

training conditions. 

(C) i'-'; During th'is period* navigation and formatijon 

flying were stressed along with night landings. The pilots 

experienced difficulties landing in the desert because the 

downwash from their main rotors generated dust and sand 

clouds which obscured visibility. Some landings were made 

in instrument meteorological conditions (IMC). Techniques 

for making no-hover landings were practiced. Still* there 

were difficulties. Most of the night flights were conducted 

during medium to high moon illumination periods. Later, 

some flights were conducted during total darkness. The 
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pilots were becoming comfortable with navigation at 500 feet 
above ground level (AGL) in mountainous terrain at night. 
They were far from comfortable, however, during the periods 
when there was no moon illumination. 

[^\^) Concurrent with this training, JTF began to plan 
an exercise ^atijYPGt which would rehearse an Integrated mlBsion 
effort. The exercise would involve HC-lSOs, helicopters* 
DELTA personnel. Rangers, a Combat Control Team (CCT) element, 
and a single AC-130 gunship.' The concept for the first 
exercise was for DELTA to be inserted into country by hellcop^ 
ters, NC-130S to^paradrop blivets *to refuel the helicopters, 
DELTA to attack the compound With an AC-130. providing fire 
support, extraction 6f DELTA and . "hostages" from the compound 
by helicopter, and final extraction out of country by HCrlSOe. 

^U) The DELTA force I arrived aboard a C-141 during darkness 
two days before the exercise. They used tapes and stones to lay 
out a simulated embassy compound jEifNT^t 35^ miles.. north^pf.. the 
Runway "an^^5 milefi ^orth of the Barn. ... A CQjt^a«.t up^lsimulated 
targets for the giinship.j A small, relatively level area 4tiout 
ten .Vj^J jfi^ to the southwest of the simulated compound was 
selected for the iS^QK^ drop zone. An area to the north of the 
drop zone was selected for the helicopter hideout area. 

I ' ^^^.j On the first night of the exercise, helicopters 
with DELTA aboard would launch from the l|^G airfield after 
dark, fly a 1.5 hour navigation flight, and land at the 
refueling site where DELTA would set up the landing xone 'and 
9uide the ijSE^if^ in for the drop. Following refueling, 
the helicopters would fly 'bbe DELTA force on a one hour 
navigation flight to the drop off point/hide-out area where 

The next night, DELTA would 
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make the assault r call the helicop- 
ters in for extraction, and then return to the Barn. 

The exercise went poorly. The first helicopter 
navigation flight to the fuel dtop zone was attempted without 
any moon illumination. The flight leader had difficulty in 
navigating and had to circle several times. Landings were 
attempted* but it was determined that it was too dangerous to 
land in the total darkness. 
\ X y\ {^) The following evening another exercise was attempt- 
ed. Lights were propositioned on the LZ to assist the pilots 
in landing. Although the lights would not be available on 
the LZ during the actual missionr it was felt that this 
assistance should be provided to enable the refueling and 
subsequent events to be exercised. The flight leader had 
similar problems with navigation and after several attempts r 
the helicopters landed. The C-ISOs madefS low identification 
pass over the ground party before djpopping ti|0 fuel bti vets. 
On the second pass tj)e blivets, hoses, a pump, .and a tractor 
were parachuted.; .:^5,esult8 were poor. Only three of the ten 
blivets remained intact while the remainder ruptured on 
iLmpact. The tractor experienced a broken front axle which 
rendered it useless. The MC-1 30 ' s . blivey load had been 
packed to^TTI^tly and . when the restraining line "was cuftb 
■ ygw the load to roll back (this .i^i^'^^^ibTrftyity 'drop) eScess 
weight broke the anchor cable arm which resulted in slow or 
non-deployment of : several parachutes. The tractor's parachute 
opened r but. the unit had not been rigged properly- for the 
*drbp^'> 

(C) The exercise was a disappointment. Confidence was 
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lost in the paradrop of the fuel blivets. It was becoming 
clear that it would .take longer than desired to refuel the 
helicopters using this mode even If techniques and proce- 
dures could be refined. Later in the program the procedures 
were refined and numerous successful drops were acomplished. 
Qj)y^ Helicopter aircrew progress was also of major 
concern. Entirely new techniques of flying and landing with 
'night vision goggles in total darkness, ,Mher.e only a two 
"dimensional picture Is presented, required con8lderabI"S 
expertise. .Throughout the training, proficiency In the use- 
of th^. NVGs incr»aaed to a level never befbre achieved: 
B^ng early "traihing evolutions it wae obvious that the 
Services did not possess the expertise required for the us*' 
of NVGs envisioned for this mlaslo'n. ^Puse of the NVGs had 
previously 'b«2BT.':l*»* ted to basic familiarization. The 
«Mctleal use'^ol^^ese devices had~l»een limited to such a 
degree that«5f7ST « pHots, Army and Marine Corps, could * 
"even address the„subjeclt» COMJTF and the planners recogniz- 
ed that more experienced helicopter pilots with more mission 
parallel qualifications would be required. The most exper- 
ienced H-53 pilots available were recruited and a major 
change in personnel took place. 

^i^f^u) The task at this time was to "Institutionalize" 
the helicopter detachment and gain competence and confidence 
as soon as practicable. During the succeeding weeks, the 
detachment stressed fundamentals and functional training, to 
Include navigation, flight formation, desert landings 
ba'ing higlit vlaion^ggles,*;^ and ij^fJL^e refueling^ (a new 
procedure to be addressed later) . In the search for train- 
ing guidelines on the use.pf HVGs, the helicopter detachment 
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found there were no guidelines available beyond a three 
flight introductory syllabus -tron MAWTS-1 at HCaT Yuma. Even 
in this training environment pilots only acquired about one 
hour of NVG time during a three flight syllabus. The helicop- 
ter detachment realUed It had a long way to ,go when It was 
apparent that a pilot would have to wear f or "^^f^ 

'five or six hours at a time. 

!,,,(/) ^ Training- in, the-.M)ift^ofNVaB-^ .ve^r-deXlberfiter 
:Wl»i8jg[tt.ired apinrwsetlrtt^ t»h '^^^ time " 

•^^B pilot to bec&e.,p7oTlcre'nt''lind comforr^refiUln .*thel< 
Pilots had to become accustomed to having ^he ex ttp 
,^5j5^i^h^^j^aXi^ffl©ed-^to«theli>-h^adfl wKTlle functioning within a 
45|?^;degree^i'eld of ' view, presjij^^ed -li^two dimensions and 

i* { ^^^jf^ I'rt'^fWttlBatitai* the NVGs amplify, available ambient- 
■|^nt.and are""mo8t~effectIve when.^h«je is moon illumination. 
"tteKflSl-"** provide best result?. wNn^ weed at:^500 ft AGL or , 
IgWt. • The- ^^ircrews' also .found \hat for lona^pfiktbds oti'^ 
-J^^pit^mre^^w^ between whatrWas;. V 

required to navigate precisely and goggle effect I veness^thftt^ 
*anpw,,^it^^ ffy^J^fcflla^^^ ' 
ifb 6wB:.^ round leve3^?ovS^>xtendie^ perlpdft.t 

^ ^^^Hill^H^^^^BiBlimi^'^^ ' degrading 

"Igggoggles .andf^>dependlng on source lB«»n^j|Mi(?POUld- wash 
ip^jggq^yjbj^ftcl^^ eptirelyr rendering them useless. 

Therefore, the pilot wearing the goggles had tp haVe his side; % 
of the cockpit and the center console totally blacked out.'* The 
pilot not wearing the goggles had to have his Instrument lights 
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at a very low intensity so as to limit the 'intensity of'^a 



direct light source. 

'Jj^\^Plying with the goggles entails a coordinat'ed team 
effort by both pilots. /_The pilot using the goggles can not 
read the aircraft instruments and his entire scan is outside 
the cockpit. Information such as altitude, he'ading^.^psaf.^r 
and.. airspeed, must be provided verbally by ^t»e pilot not on 
♦l~the g o g yicB. > This transmitting of vital information is very 
important during'landings aniS take offs. 

(C) This team effort becomes more important during any 
navigation^problem. The aircrews found that with thorough 
map study, "^coupled, with the use of photography, precise 
navigation was managable at low level in a totally blacked 
out mode to the point where^pilot dead reckoning (DR) was 
« more accurate than navigating using either the Palletized 
Inertial Navigation System (PINS) or OMEGA.'' In fact, DR was 
exact to an exceptionally high degree. This degree of compe- 
tency was achieved through long hours' of :>practice and the 
eat-ablishnient:;^9la*H?recJ dfe» continual dialog between • the 
'ife-pilots.- 

{(f) The maps used were' JOG (AIR) 1:250,000. The pilot 
navigating would tell the other pilot using the NVGs what he 
should, see on the ground and the surrounding territory and 
what to expect in the next few miles. He would indicate 
type tAr?4'in, types of trails/roads, foliage, etc., in a 
manner that was clear and concise. The pilot on NVGs would 
likewise describe what he was see in<f 'lid*. accurately a«^pos8ibl« 
to .bfi-cplated" to the charts. The verbal dialogue became 
tailored to^eaah-^cew as they trained and would continue from 
takeoff until landing. With this constant update of Informa- 
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tion, the pilots knew exactly what was happening all the time 
and became very confident in their ability to navigate pre- 
cisely. This operational capability had to be developed because 
the RH-53 did not have forward looking infrared (PLIR), terrain 
clearance radar, or an automated map display showing present 
position. • 





1< )(Tfi} Faced with the disappointing results of the air 
drop fuel exercise^ the JTF began to explore alternatives 
for refueling. One" alternative was to!drop the fuel on the 
first night of a multi-night operation. A small team would 
paradrop with the fuel, secure it ,with tractorSr and 

cover the equipment with camouflage nets. A portable TACAN 
would also be set up for use by the helicopters on a subse- 
quent night. The team would have communications, and if 
: compromised or if the mission could' not continue, they would 
picked "P j^jfjj' the Pulton recovery method. Another varia- 
tion was to drop equipment only and determine throughi|B|f|M| 
rhether 'Viie bllvets remained intact and undis- 
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covered. Although these options remained open until final 
deployment in mid-April, the JTF did not have high confidence 
in the concept. The risks o£ compromise were high because of 
the ininti-night requirement. 

^I^ll^ The JTF continued to search for an abandoned air 
field in the previously mentioned refueling area of interest 
in Iran. The J->2 was tasked to locate an operational airfield 
that would be suitable for HC-130s. Indigenous forces at 
the airfield would have to pose minimal threat to the force 
as it captured the field. One airf ield^^Nain (Ma-en) Mili- 
tary was found to meet ,these criteria?' It is located northeast 
o^::Nain «eityron-.the highway to Anarak. This field previously 
supported an lAP electronic warfare training rang«t!«|t''. After the 
revolution, . training had ceased at the range and . only a 20-40 

|%an security and.'^inaintenance force remained. 



Liitimately familiar with the range were consulted 
imd; provided important Tnfo^niat ion.' A USAP officer who previ- 



ously served as the] 



in Iran until Feb 79 




^and was vety famiti-ar with the installation, was also consul- 
ted. 

^^photography; thQ^l£TF determined that it would be feasible to 
secure the airfield and 'Iconduct refueling operations. Many 
refinements were made to this plan in subsequent weeks and 
details will be presented later in the report. The Rangers 
were assigned responsibility for securing and holding the 
airfield. | 

^^CiUi^ To support the operation, an existing USAF refuel- 
ing system was adapted to the MC-130. The system is a 
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3,000 gallon capacity collapsible fuel bladder with a gasoline 
engine driven £uel pump and pressure hoses which are extended 
to the receiver aircraft. Most C*130s can carry two bladders 
interconnected with hoses to provide 5,500 gallons of fuel for 
transfer (about 250 gallons remain in each tank at the comple- 
tion of refueling). The HC-130 ha8'~les8 space due to in- 
stalled electronic systems and only one bladder can be car- 
ried. One of the refueling systems was installed and checked 
out at Davis MontHan AFB, A2, where the C-130s were temporar- 
ily located during training. Training and briefing sessions 
were conducted with helicopter representatives. The first 
refueling test was conducted "at MCAS Twenty-Nine Palms Expedi- 
tionary Airfield (EAP) on the night of 7 Dec. A single HC-130 
and three helicopters were used for the test. Coordination 
problems were encountered* but the mechanical refueling 
procedures were validated. The successful completion of this 
event was encouraging to the JTP and the so called "Nain 
option" was pursued vigorously. The airdrop procedure was also 
refined as a secondary option in the event the Na in 'operation 
became infeasible or a suitable drop zone became available. 
J^^^ During December, the mission weather officer contin- 
ued providing daily weather briefs to the JTP staff increasing 
the Hiddle Bast interest areas from Iran 



\ — C (J^ '^ELTA continued training |m||m|||||m|| After the 
first rehearsal, DELTA assault plans were refined. Still 
lacking, however, was verification of a suitable DELTA drop 
off point, a helicopter hiding area, a verified route 
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to Tehran,; vehicles to transport the force to Tehran and 

answers ta a number of EEI. 

^ On 1 1 Dec, COHJTF requested that! 





12 Dec* after an analysis of all options 
spprts ' 8 tad iumr'aS^ss. Rooseveiyb^^^treet; txom the northeaali r 
corner of the;;^cbmpdund v>rkif<Uelected .M^^^ This 
required new planning* coordinatioHf and training on the 
part 6f DELTA, the gunships, and the helicopters. Unsure 
l^glllllljlllllllll^jll^^ on Dec, 

received CJCS permission to develop a concept which called 

for iiiiiim^l^^mBHHliHHMIlIf ^" 

Semnan New, ' locatedU.IJS miles* east of Tehran, was examined. 
It was a support field for the lAF HAWK missile trafhing 
range. Like the electronic warfare range at Naln, training 
had terminated at Semnan New and only a small security and 
caretaker force remained. It was estimated that %r14t8 
could land at' this field under the cover of darkness and 

were 

abundant in the Iranian Armed Forces and so it was determined 

this '''^^^^''^^'^^VIII^^HIHHfeHBi^H 

would be transported. On 16 Dec, members, of DELTA began 
training mHmmmmtmngmig^^^ Aberdeen Proving Grounds, 

MD. On 17 Dec, 
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^river training continued until 27 Dec. 
The Identification of Nain as a potential refueling 
site caused a series of interrelated changes In the concept 
of operations. Foremost was the decision for DELTA to fly 
into Iran aboard the NC-1308 and transfer to the helicopters 
at Naln. This concept had several advantages. First* it 
reduced substantially the gross weight requirement for the 
helicopters at launch from the carrier. This would enable 
the helicopters to carry more fuel In additional internal 
auxiliary fuel tanks. Second, it would permit DELTA to 
remain longer in the CONUS for training and» in the event 
new intelligence became available, changes to iDELTA planning 
and training could be accommodated. DELTA forces could be 
/)^ £ moved the area using ^~^^^^9^|H^IHlMi|fllHP 

to the carrier task force in five days. Although it was 
^ feasible to move ^^|^^^^J||^JpJ|jjjp|U||pjppjJJ|||y 

4Hi^lH|Hi^HHHRSHHHHifl& hours then 
them to the aircraft carrier, it was not feasible to provide 
cover to DELTA and. their equipment by using this procedure.' 

There was a need to develop new communi cat-ions 
arrangements and procedures and by 18 Dec some progress had 
been made to support the following command, control, and 
communications concept. COHJTP would probably be located at 
a base in the Hedlterranian region. This required communi- 
cations with the aircraft carrier, the MC-130 base, the, 
HC-130S, gunshlp aircraft, the Ranger force at Nain, DELTA,"^ / 
helicopters, and the extraction force ^ at Manzariyeh Airfield. 

i(^(u)By 15 Dec communications facilities had been estab- 
lished with the Ranger element. This greatly improved 
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their coordination and planning capabilities. 'Field training 
had reconfirmed the suitability of tactical equipment support- 
ing the JTF headquarters. However, communications with 
airborne and ground forces had not yet been perfected. 
Confidence in high frequency (HP) voice for communications 
with aircraft and helicopters was extremely low, prompting 
additional efforts to improve BF reliability and a search 
for additional portable satellite communications equipment. 

(U) Representatives from CINCPAC and USCINCEUR arrived 
in Washington in December and participated in planning and 
coordination. 

^^f^jl^lanning and training progressed rapidly through 
mid-December. There was an urgent need to validate most 
portions of the plan and to determine the status of training 
and equipment. Plans for another rehearsal at YPG were formu- 
lated based on the mission plan. The mission plan at that time 
called for the following resources i First night - six MC-130s, 
|f|||pKC-135s for air refueling HC-130s| to and from Main, six 
l|)ielicopters,H|||^A,,.anf!»^|Rangers at Na in.,, Second night - 
five HC andj.^hree AC-1308..with ]^KC-135 support sorties for 
refueling in and out of ^Manzariyeh Airfield and |||pRangers to 
^frecure the airfleldl*~; 
^^J'^^l^i (^) It was determined that representative forces would 
be used for the rehearsal. Operational security was a prime 
consideration. Consequently the following resources played 
in the rehearsalit three NC-^UOs, six helicopters,.. 19 DELTA, 
two CCTs,^ three Rangers and orre^C-IBO. I 

The rehearsal scenario called for the helicopters 
to fly a two hour navigation flight to the Twenty Nine Palms 
EAF '(used toi simulate Nain)^ where three MC-130s would be 
waiting wiUsTj^EWTA and-,three Rangers to control the airfield. 
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Once refueling was completed, the helicopters would fly a 
1.5 hour navigation flight to the Barn jtt^YPG then to a hide 
out area '^20 miles north. ' 'There the helicopters would wait 
until the next day for the call />£roin ,ggi;TA advising that 
they weire abojut tc[ go "over the wall" at a simulated compound. 
DELTA -would proceed |jMB BBBiBBBP^° ° simulated compound 
which was a small set of lighted buildings rtT^F'rthe YPG 
airfield. Following extraction, the helicopters would fly 
for about 40 minutes to an abandoned airfield near Holtsville, 
CA,' (used- to simulate Hanzariyeh) where MC-130s would be 
waiting. 

[ff^lf^i^) The rescue plan called for abandoning the helicop- 
ters -at Manzariyehr but in this case the helicopters would be 
flown back to the YPG airfield. Command and control was 
supported by a 20 man Joint Communications Support Element 
which had deployed 'frbm HacDill APB for the first rehearsal 
and remained in place at YPG. ^ . 

(o)^^) On 14 Dec, several DELTA personnel arrived ahead of 
the rehearsal date^ to conduct ■ another test of the airdrop 
method of refueling. This was accomplished on 17 Dec "with 
two helicopters and one MC-T30 dropping Tour' bl ivets , one 
ipunp, and one tractor. The drop was successful and all 
bl ivets and otTie'V equipment remained intact and were useable. 
The force refueled the helicopters and experienced no pro- 
blems. 

• .^^^The rehearsal which began on 18 Dec went according 
to schedule. There were rough edges to be worked out and 
more coordination to be accomplished. Areas requiring 
additional emphasis mere blacked out airfield landings for 
the C-1308, airfield marshalling and control at both air- 
fields, communications, and refueling procedures. The overall 
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assessment, however » was that the plan was viable and JTF 
confidence grew substantially. A capability existed but the 
risks remained high. During this rehearsal a prototype of a 
new portable satellite terminal was 'Yicflt testttd;. - This new 
radio, the, PT-25/^held promise fbr greater availability of 
satellite terminals to all ground elements and reduced reliance' 
on HF. 

' (-3^^) - With the exception of the helicopter detachment, 
all units redeployed back to their training sites. The 
^^l^licopters continued functional training as did the HC-UOs. 

t r a i n 1 ng 

trating onlmUmm^ weapons training and plans for the 
assault on the compound. The Rangers j concentrated on training 
and plans for the^Nain and Hanzariyeh options. 

^u)i^ Operational security remained a major concern. It 
was decided, with CJCS concurrence, that the task force 
should take a Christmas break to protect OPSEC. Families 
would not understand the need to conduct training during 
Christmas and might- elevate concerns to members of Congress 
or the press after being told that a joint training exercise 
to validate Army-Marine doctrine* would continue through the 
holidays. Personnel returned home (the helicopter detachment 
stopped flying), OPSEC was maintained, and an extensive 
recall plan was developed. The plan provided transpor- 
tation to recall everyone within 24 hours. 

(U) Between 9 Dec and 23 Dec the helicopters had flown 
V53jJ) hours of which 140.7 were flown at night. Between 3 
and 21 Dec the C-130s had flown 159.4 hours (144.0 at night.)^ 
Modifications required to prepare the RH-53s for 



1-38 



AAR-1-39 




the rescue mission were minimal with the most significant 
being the removal of mine sweeping equipment and engine 
teand separators* ana ins tallation*"of armor plate and the^; 
•STTTcontained navigation systems. To provide an onboard 
navigation capability to augment the primary method of naviga-.. 
«^ (visual^^te-rrain following), inertial navigation systems 
'that could*be installed were reviewedT Two basic navigation 
systems were selected that could be installed temporarily, 
would provide the accuracy desired, and could insure redundancy 
since they employed different operating principles. The 
systems selected were OMEGA and a Palletized Inertial Naviga- 
tion System. The OMEGA is an accurate positioning system which 
employs a triangulation method of evaluating radio signals over 
great distances. The PINS system is entirely self contained 
and operates from the electric power supply of the aircraft, 
the PINS requires that it be initiated and zeroized for error 
at a fixed, non-moving location. Since the mission launch was 
scheduled from an aircraft carrier at sea, procedures were 
employed to initialize the system at a land base prior to 
mission launch. PINS sets would be mounted in specially 
constructed racks in a C-2 COD aircraft, flown ashore, initial- 
ized while the C-2 was motionless at the land base, then flown 
back to NIMITZ. The C-2 would remain plugged in to ships 
electrical power until just prior to mission launch. Transfer 
Qf.,the. PINS sets from the C-2 to the mission aircraft would be 
accomplished by activation of an internal battery that ^suppl ied 
power during the transfer. External ships power would then be" 
^maintained on the RH-53DS until they were started and opera- 
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^^S?r During this period plans were made .to equip all 
mission RH-53D8 with both OMEGA and PINS systens. 

OMEGA. ''Atjwtal seveS Northrop^ardinal systens* 
were, availabl^irrf fbm.^the contractor. The systems had been 
used in an earlier test and evaluation program. Since a 
successful trial installation had been previously tested, it 
was decided to deploy a Northrop/Naval Air Test Center team 
^^^MMfl^^HIBto install the system on the six RM-16 
aircraft. The systems were Installed ||Pm|||||^m^P 
before the aircraft were flown aboard KITTY HAWK. The 
seventh system was used as a spare. A contractor technical 
representative embarKed on KITTY HAWK and remained with 
HM-16 for training and maintenance support. 

subsequent mission planning Identified the require- 
ment for two additional mission RH-53DS. Three Litton 211 
systems were obtained. These systems were scheduled for 
installation In mission aircraft and one for Installation In 
a training aircraft at Yuma. The Litton 211 was selected 
because additional Morthrop systems were not available. 
Also, the Litton "211 had been previously installed and 
successfully tested on an RH-sao. Two RH-53DS were airlifted 
^ C'^'^^lHI^HtiF" ^"^^ embarked aboard NIMITZ 

for transit to the Indian Ocean. A special modification 
team configured both aircraft with the Litton 211 OMEGA 
system during the transit. 

\^u)j/) After NIMITZ relieved KITTY HAWK on station in the 
Indian Ocean, HM-16 transferred to NIMITZ with six RH-53DS 
equipped with Northrop Cardinal 1 OMEGA. After taking 
custody of the two RH-53DS equipped with Litton 211 OMEGAs 
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aboard NINITZ, HH-16 had eight OMEGA equipped RH-53D helicop- 



^) The JTP arranged to borrow nine PINS from the USAP, 
Six systems were delivered to HM-16 for installation. A 
navigation systems expert was provided to install the PINS 
and train the aircrews. He developed and tested the plan 
for initializing the PINS and personally supervised the 
mission set-up of this equipment in all aircraft. 

{Ji^ Three PINS systems and an INS technician were 
provided to the mission aircraft for training at Yuma. 
These systems were eventually delivered to the NIMITZ prior 
to the mission to provide a PINS in each mission aircraft. 

^ij)jpf As of 24 Dec» the intelligence data base continued 
to grow. Authority was obtained to decompartment certain 
highly classified intelligence materials upon receipt of an 
execute order so these could be passed to operational ele- 
ments, and other procedures for intelligence support im- 
proved. More details on remote locations, such as Nain, 
were compiled as tine mnt on. 
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4 January " 1 February 19B0 



The Main Plan - A Rehearsal 

COMJTF conducted a planning and review conference, 
to incln^e]f/l^l//l///ll//l^/^ll/f/l/llf 4-5 Jan. 
Progress was reviewed and agreement was reached on where 
more emphasis was required. An extensive contingency review 
of alternatives was conducted. Areas to receive special 
emphasis were planning and training for Hain and Manzariyeh, ^ 
selection of a helicopter drop off point and hide out area. 




the JCS/J-3, and the Army Operations Deputy attended the 
meeting on 5 Jan, monitored DELTA training, and received an 
update. They made several suggestions and reassured the JTP 
that all needed : resources would be made available. The CJCS 
and the J-3 were constantly involved in the planning, 
(u) The helicopters began flying at YPG- on 5 Jan and 
continued to refine navigation procedures and techniques. 
\ Three RH-5 3s were delivered f^lrbm Norfolk by 7 Jan and the 
total complement now numbered ten helicopters. More training 
was conducted using the ONEGA and PINS navigation systems as 
aids to navigation. The primary method of navigation, 
however, was dead reckoning l^lDg^night- vision; V^oggle? 
to identify navigation check points and to avoid mountains 
while navigating at altitudes from 500- to 1000 ^eet 'AGL.j It 
had been established that prior to takeoff a forecast for 
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visual meteorological conditions (VMC) on the mission track 
was required to execute the mission. As they progressed in 
training during January, the helicopter pilots perfected 
techniques which enabled them to navigate accurately below 
an overcast with very little illumination. Confidence of 
the a ircr ews increased rapidly. 

^^IbBM Weather was highlighted as a crucial factor 
during the 4-5 Jan conference. Shortly thereafter, COMJTP 
initiated a program where the assigned mission forecaster 
would brief him on forecast conditions for the next 2-4 
days in Iran as if the mission might be launched the next 
day. This procedure was designed to gain experience and 
knowledge about weather in Iran, to evaluate weather fore- 
casting limitations due to lack of reporting stationsr and 
to determine forecast effectiveness. Concurrently 
^^^^^^H^rovTidihg' Iranian treathier observation reports 
from various locations within the country as a further means 
of evaluating the effectiveness of weather forecasting. 
That service continued. through 25 Apr. The Commander of AWS 
was in-briefed by the COHJTP on 24 Jan 80 in preparation for 
the allocation of additional resources from AWS for the 
mission* 



Mission deployment and employment planning contin- 
^ ued. By this ^^■"^^HHHHHHP^^^ selected as the 

probable staging base should the mission be directed. Exten- 
sive planning led to a base support plan,l 

A 

(^mmm^^^ Flow schedules for deployment were laid out. 
^ ^mill^m^|^Hm|U|p|[p[were to 

which base was more suitable for the first night when the 
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^^a-130&; would land [at Nain]||||mm||H^o£f ered OPSBC 
advantages but required tankers to include air refuel able ^ 
t^-fi tankers (ART) for pre and post Naln refueling. .The MC-1308' 
would also have to flyj 




efuelings would have been required and the 
""aircrews would have been too fatigued to fly the demand tng^ 
^ mission the next nigfit. For these reasoq] 




i^^Jflf^eveval more planning conferences were conducted. 
DELTA mission requirements had growr 




C 



Equipment was added as more was learned 
from intelligence and the actual exercises. ._Jt was determin- 
ed th^ four vehicles were ^>^9u^^^c4ervJ^t||||HM|HMHHHK^' 
||H|||||HH||H|HH A selection 

.processN als^.bega^- to identify^ ^^T^ki (l^raniajL^ language) 
sp^aking^pgq; and PeT^inn^jjfjffjlj^and to begin a concentrated 
^IIIIJIPIIIIIIIIIIIIIIIIIIII^^ training program was accompli^ 

by selected DBLTA personnel, ^/fff/f^^^ selected because 
the metropolitan axrea; 

in a large city (Tehran). 




The number of helicopters required for the mission 
was a matter of considerable discussion and analysis through- 
out the planning process. Early in the planning process 
when jPELli^ jhad been scheduled to launch in the helicopters 
from the aircraft carrier, three events were key to this 
computation. The total number of operational helicopters 
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required .to. ex tract 'jpBliTA 'and -the hostages from the compound 
was first computed based on operational data and expected 
loss from enemy action. Then an abort factor was applied 
from the refueling point to the helicopter hide out to 
include the extraction at the compound. Finally, the number 
required for launch, with spares for redundancy, was compu" 
ted to provide the number required at the refueling point. 
The number of ' DELTA personnel required for the mission was 
^^lH^and each man With equipment ..computed for an individual 
^Ot^li^yei9tl^Sl^tn^270 ; pqiix\6B, At this point in Dec, four 
helicopters were required to be operational at the hide out 
area, five at the refueling point and six on board the 
ship. 

^i^^frsj In Jan 80, DELTA requirements increased. Several 
new factors drove the number of personnel and amount of 

upwards. g|[p|ppii^^^iiimpmi^ipmm^miii 

to the compound /^|[|||||||||||||||||||^^ 
^PPIIIIIIIIIIIPIIII^^ plan to extract the hostages and 

rescue force from the sports stadium across Roosevelt Street 
was developed. Addy^pnal persdhnel and equipment were 
required, to provide for a''~8uppozi£^4ieSD^^^ 

I the stadium*, 




A^xlitional ammunition was required |to secure 
the. atadium*' 

o escort the hostages to 
the security 



the'' stadium for helicopter pickup* '/ 
force and a few additional^ people required in the comp6und 
inei^^^sed the December requirements ..to a total of iflBj 
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personnel with a grand total of 7000 additional pounds of 
gross weight. 

^) This new DELTA requirement! „a6 not a direct 
additive requirement. The revised employment plan now 
called for DELTA to board- the helicopters at Naln. Gross 
weight formerly had been a major factor at launch from the 
carrier. Now the helicopters, though they would carry 
additional fuel,^ would be lighter at takeoff from the 
carrier and the total number required did not increase In a 

direct proportion. 

>^(U)A recomputatlon was made in mid January and the 
required number of helicopters at the hide out area was 
determined to be five, six at the refueling site, and seven 
for laufcch, for a total of eight aboard the carrier. 
J0l^ TO cover this requirement and to allow for any 
needed future additives, COHJTF requested that CJCS obtain 
authorization to deploy two additional helicopters. Two 
^ additional RH-53D8 were put aboard the NIMITZ ^^^^^ 
(ulJSi^* OperaiitiTal* Readiness (OR) of the helicopters 
aboard the KITTY HAWK came under closer scrutiny In January. 
Earlier COMJTF had dispatched to the KITTV HAWK a list of 
special items to be worked to Include the need for opera- 
tional communications, engine topping procedures, additional 
maintenance inspections, etc. The OR rate was not what 
COMJTF felt was needed and several discussions with the Navy 
Staff resulted in initiation of special supply support 
procedures. The OR rate began to improve significantly and 
the Navy Staff and COHJTF closely monitored the daily 
reports. When spare parts or technical assistance was 
required, it was made available Immediately. 
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(o) The initial guidance passed to the 'KITTY HAWK was 

that two helicopters should be flown each day, to ensure 
that all were flown in a three day period. The primary 
rationale for this sortie rate was to exercise the heli- 
copters but not overfly then as the mission execution was 
considered Imminent. At this tine COHJTP reviewed the sche- 
duled sortie rate flown from KITTY HAWK. it was acknowledged 
that the rate needed to be lower than normal because of OPSEC 
considerations and flight/hangar deck aircraft management 
problems on the carrier. The two were interrelated. The KITTY 
HAWK was required to fly a wide range of aircraft to maintain a 
normal signature, to provide for aircrew proficiency, and 
conduct normal operations. \t was ag'lfeed ttmt a gradual 
increase in sorties would be accomplished. 

The Nain plan required six HC-lSOs for the first 
night and six for the second. The DSAF Tactical Air-Com*- 
mand (TAG), possessed only three aip refuelable HC-130s 
and four were assigned in- the Pacific Air Force (PACAP) 

IIIIIIIIIIBHIBHIIHIHHMHH only refuelable* for- 
ward looking infrared MC-130a. were in PACAF. Since PACAF 
resources would be needed for the mission, representatives 
m^mmiprrived in early December to conduct joint planning 
and training. For OPSEC reasons, IMHHMIHUHBI ^^^^ 
flown to the CONUS during the early trainingTj However, rea- 
listic exercises demanded additional aircraft and on 12 Jan one 
MC^aaO was flown to'the CQNUS, The available MC-UO fleet for 
tralTling now totaled four. 

AG-130 gunships had- been deployed earlier to the 
Pacific for unrelated high -.priority operations exercises. 
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fand other -crews oC the gdnships were 
the best qualif lea for. the mission. To protect OPSEC, the 
iH||^HIHHI||HII|gind a crew returned without aircraft to 
participate in planning and to direct CONUS gunships during 
training and exercises. 

On 16 Jan, COMJTP, in coordination with the Navy 
Staff sent his Deputy Commander for Helicopter Operations who 
served as his principal staff officer for helicopter matters to 
visit CINCPAC and USS KITTY HAWK. Three other personnel who 
were specialists in communications, intelligence, and mainten- 
ance accompanied him. Their purpose was to brief select CINCPAC 
staff members on the plan and to coordinate fleet deception and 
air support planning. They then proceeded to USS KITTY hawk to 
get a first hand look at the status of equipment and aircraft. 
The USS NIHITZ had departed Naples on 2 Jan to relieve KITTY 
HAWK. On 23 Jan, the six helicopters aboard KITTY HAWK were 
cross-decked to NIHITZ. The JTP Deputy Commander for helicop- 
ter operations and his staff went aboard, briefed the Task 
Force Commander, the Chief of Staff, and the carrier Commanding 
Officer on the mission. He solicited and received assurances 
of support and departed the following day. Several equipment 
discrepancies were found and corrective action was accomp- 
lished. On their return, COHJTF was briefed that the status of 
aircraft was improving and that the new supply system was 
working well. 

(JrS)fi-') The JTP planned another rehearsal for mid-January 
based on the Nain plan. At the 4-5 Jan conference, the 
helicopter commander had recommended that future exercises 
be held at a new location. OPSEC was of concern, but the 
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principal reason was that the helicopter crews needed to be 
tested in another area where they were hot familiar with the 
terrain, airfields, and overall environment. They also 
needed to fly long range navigation flights similar to the 
ones planned for the mission. 

The MC-^130 aircrews and DELTA forces agreed with 
this plan. The aircrews needed to fly long missions requir- 
ing air refueling. to practice precise navigation and timing 
over extended routes. It was also felt that DELTA should be 
exposed to the long hours required in t... MC-130S for their 
mission. Rest for the DELTA force was a major concern as 
they would .be required to fly throughout the first night, 
first on board MC-130S and then aboard the helicopters to 
the hide out area. The MC-13Bs were equipped with mattress- 
es so that\ftBLTA personnel could travel in a prone position 
if desired: TB* Rangers had slmlllar aircraft configuration 
requi rements • 

(U) Strategic Air Command (SAC) planners had been 
involved minlmali7"«t this point but sufficiently to plan 
and schedule KC-135 air refueling training missions. 

^p^A survoyteam vaa ff^Jf^ttftf^to the Las Vegas area 

^ jieq o t i^a*»-j!W»_t h the ^ UfiAF^ J||||||PH||H^^ 

Tor new training. jltes* OPSEC remained a major consider- 
ation; however, the team was able to make arrangements and 
obtain support by briefing only one individual on a small 
amount of the real purpose for the exercise. As was always 
the case, the individual was required to sign a statement 
that he would not divulge information to anyone In accord- 
ance with the espionage statutes and other laws. 
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(u) 19^T A relatively little -^uiBed -concrete strip with a 
building complex called Desert Rock was used tq^.sinulate 
Nain. Indian Springs AFB was selected to simulate Hanzar* 
iyeh. It was arranged that no personnel would be near either 
airfield ramp during night operations (approximately mid- 
'night) and that all airfield lights would be turned off to 
simulate expected conditions in Iran. The airfields were 
more than adequate for the exercise. 

(li) {^) The survey team also identified good locations to 
be used for the helicopters to drop off DELTA and hide out 
the next day. 

A* Jt^^^p^nother complexjg|p|||||||||||||^||||||||||||^^ made 
available. -XtB-sinllarity to the embassy compound was ade- 
quate. Lights were left on to simulate the lighting in Tehran. 
An area adjacent to the conplex was marked off with engineer 
tape to simulate - the stadium for hostage extraction. 

Total personnel and aircraft planned for the rehearsal 
were six helicopters with a spare* four NC-130Sf two KC-135 
h tankers r ||j|||DBLTA _and|p||||^anger8. 

J^0fi^ Rehearsal plans called for ||HpRanger8"to-"^part 
Hurlburt Field on one MC-13o'and [HfDELTA to departJMlHHfl 
'on two MC-130S.' Q[iiie?-.HCj-ia^ departed from Burlburt to carry 
fuel. These aircraft were to air refuel enroute with an 
average flight time of eight hours to Desert Rock. Because 
of OPSEC, the number of MC-130s was less than planned for 
the mission (no additional aircraft were flown 
Refueling trucks were brought ^r9m Nellis AFB to simulate the 
other HC-130S. participated in the rehear- 

sal. 



999 &B^ffi^ 1-50 AAR-1<51 

DRAFT 



DRAFT 



It was planned that a ""FLIR equipped MC-130 with 
DELTA personnel aboard would make a low pass down the Desert 
RocK. runway to verify that there were no objects on it. 
Th^S-^CP^^f^.. fould not land .on this approach because the* 
landing gear can not be Xowe yd^ ^hen the ~FLIFt turret Ts' 
extended. Therefore, a second MC-130- with Rangers aboard 
was to be in close trail and, if the lead made no calls, 
•itduld-land assuming the runway was clear. *^ The Rangers* with 
motorcycles, j /^/ftt/f/tf^/l^^ jf be 
prepared to accept the remaining MC-1308 with DELTA- and the 
on board fuel. The helicopters were scheduled to land twenty- 
minutes after the last- NC^TTB landed. 

(U) A developing weather system threatened the exer- 
cise. However, COHJTF decided to proceed because the 
exercise was needed to verify the new plan as soon as 
practicable. Poor weather was expected off and on during 
the next week. 

(u)i^) The rehearsal began on schedule. The first MC-130S 
got airborne but "a ""problem developed with the KC-135 tank- 
ers. One went down for maintenance problems and there was no 
spare. Accordingly, thS first night's operations were can- 
celled with the second night's operations to be conducted 
as scheduled. DELTA returned to base and their portion of 
the second niglit operation was simulated by a six man 
advance party whlch^had arrived previously^ An early lesson 
had been learned, .jgfrgul rements J fuel and tin|Q«)> focv- tanker ^ 
aircraft must be established early to .allow proper coord ln-~ 
atlon and assure spare^aircraft'are avaliabl^> 

^u]>^ It was decided to continue the helicopter portion 
of the exercise. Seven helicopters were scheduled and 
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manned with six scheduled to takeoff. Six helicopters 
launched. About an hour after takeoff, one aborted due to 
an unsafe nose gear indication and returned t«MsYPG. The 
other five proceeded on their scheduled four hour plus 
navigation flight to Desert Rock. After about three hours, 
the flight leader in an RH-53 experienced cockpit indica- 
tions of an impending main rotor blade failure. He landed 
in Death valley and a wingman accompanied him. The mechan- 
ical blade failure indicator was checked and it also indica- 
ted impending failure, a condition which rendered the 
aircraft unsafe to fly. The aircrew remained with the 
aircraft to secure it and the other four helicopters 
proceeded to Desert Rock. The next morning 12 maintenance 
men and a rotor blade were flown in on another helicopter 
and the blade was changed In less than an hour. 

(U) Weather had developed in the mountain valley 
hideout and to the north and it was decided that it would be 
unsafe under training conditions to send^the helicopters 
forward f roK" DeftTt-Rock. They would fly to the hide site 

at first light. 

(U) one of the four that arrived at Desert Rock had a 
major main gearbox oil leak. While the system could have 
been serviced and the helicopter could have continued on 
-the actual mission*, it could not have been repaired 
without expanded maintenance. The decision was made to take 
it out of the exercise and repair it itj^VPG. Another 
aircraft had a cockpit chip light indication which indicated 
the possibility of main gearbox problems. However, It was 
checked and determined to be a faulty Indicator and the 
aircraft remained In the rehearsal. 
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The next morning the lead helicopter, after being 
repaired in Death Valley^ rejoined the rehearsal at the 
hideout Bite. The aircraft that had aborted for the nose 
gear problem also had been repaired and rejoined the rehearsal 
at the hideout site. These helicopters were brought in to 
enable the rehearsal to continue. 

j^j;^nU)The second night, the weather was favorable. All 
MC-nOs and KC-135S got airborne and completed the mission as 
scheduled. Pre and post Indian Springs refueling was conducted 
over Oklahoma and Texas. The MC-130s landed at Indian Springs ^ 
and prepared for ref ueUngi-as I^Rana^rs *8rf«lrtia*.the airfA^Jd, 
Six DELTA personnel proceeded to the compound by 
way of trucks and^ simulated assaulting the compound. The 
compound extraction went according to schedule. All five 
helicopters took off on call fs^om DELTA. Two helicopters 
landed in the HLZ" and then departed one at a time as they 
/\ 'were released by the, DELTA controller. Others landed one at 
a time as space became available in the HLZ. and DELTA called 

them in. ' ' 
[0)i^ The helicopters,, as planned, proceeded single ship 
to Indian Springs where tbhe^.MC-V^Os jand Rang ers^ were waiting, 
-the MC^Ijloj^^liaa landed 4ln.- total black out" cond itlons with 
•the aid of^new IR lensgs dT^hein-landlng lights and night 
vision goggles. There was no visible light, 
[u) This portion of the rehearsal had been satisfactory 

/• except for mdjor aUr coo«difyitlon problems. ^ The Rangers 
were tasked to provide control of aircraft and had practiced 
earlier with the helicopters at YPG. However, they did not 
have the institutional knowledge and experience to perform 
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that part of the mission well and more work would be required. 

(U) The HC-130S returned to their departure bases using 
air refueling and the five helicopters returned to YPG- 

(0) The rehearsal was productive. It had validated the 
concept but it also identified many problems which required 
more planning and training. 

,4^^ COMJTF called a post rehearsal conference ^at Port 
Bragg, on 22 Jan. The JTP staff and component commanders 
attended. Foremoet on the minds of the participants were 
OPSEC, weather, helicopter reliability, communications, 



refueling procedures, airfield control, and intelligence. 

Each of these items is 'discue^ed below: 






the Iranians and Soviets could deter" 
that unusual. activity was occurring. COMJTF requested 
that the feasibility of incorporating secure UHP into 
the helicopters be re-examined. This was discussed at 
length. The OHF secure voice system on the RH-53 left much 
to-bft desired, although identical to the system onboard 
HC-130 aircraft. Trananissions were lengthy due to the 
keying, period and considered by the helicopter crews diff= : 
icult to understttna;aShjS!Ll»«licoPt«« crewtfr^id jib t "consider^ 
the capability useful for urgent tactical transmissions in 
case of emergencies;;^" It «fas decided tliat4M£lSe helicopters 
would continue with unsecure radioa'aiid'^make calls only when 
necessary for emergencies or whfili vital Information had .to 
be transmitted* 

(y)^) Weather ; The rehearsal had served to emphasize 
weather as a critical factor" in planning and mission execution. 
First, it reconfirmed COMJTP^s conviction that the rescue 
mission should not be executed unless favorable weather was 
forecast. The experience.atrDefiwtt Rock, where it was deter- 
mined that weather in the hideout area was unsafe for training 
flights, had highlighted the need for such assurances. It also 
demonstrated the need for alternate landing sites as the 
mission progressed. Once the mission began and forces were in 
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simulated or actual .n»y f ttltory. a«£or«:a8t wather was 
to b. judged on a case by case basis and the decision to 
continue would be a judge-ent call on th. part o£ the flight 
leader. Force recall -oald Jeopardise OPSEC and any subse- 
quent rescue attempt. It -a. agreed that the helicopter 
commander should be prepared to land short of the hideout 
are. If impe^trable unforecast -eather occurred or U he 
could not arrive prior to daylight. 

-f^^^(uV■.1... ^^.r Reliability: Analysis conducted by the 
helicopter commander concluded that of the six helicopters 
that launched during the exercise, only the one that l.ndad 
with the bad rotor blade would not have been able to com- 
plete the flight If It had been on the actual mission. 
COMTP directed that the .lrcr«« continue to use training 
short criteria with a r.allstle e-phasls on safety. The 
detachment was to analyze each training abort to determine 
whether the aircraft could h.». safely continued the rescue 
mission. It was det.r-ln«l that well understood criteria 
for go/no-go shoWilS? dmrelopi and utilised for the actual 
mission. The number of aircraft requlr«i for the actual 
mission was discussed. It was fait that th. two additional 
helicopters enroute to th. Indian Ocean would satisfy the 
requirements. However, th. experlanc. during th. r.hear.al 
spurred the need for close ,»nltorlng of the helicopter, 
afloat and periodic assessment of th. nu«b.r of h.Ucopt.rs 

required on the MIMITZ. 
(y^^ communications : The rehearsal validated planning 
factors and the need to further develop communications. 
There was a growing number of subscribers and redundancy was 
required. Afcithat time the commuirttnstlon equipment included 
tV« type; of portable satellite, terminals, HPr VHP. and UHF 
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portable radios, the larger mobile equipment of the JCSE, 
'and the organic equipment of the various elements used £or 
tafera^unit needs. 

(^l-td(^M^C.>) Development of additional communications require- 
ments was laid out to refine the configuration of the PT-2S 
satellite terminal which by now had been extensively modified 
by DELTA to increase ,its power output and receiver sensiti- 
vity. This radior used with the PARKHILL secure voice device* 
significantly reduced the intercept problem. Of major signifi- 
cance was the successful use of this system and the PSC-1 from 
an airborne MC-130 apd RH-53, proving. the feasibility of 
positive secure communications with airborne resources. This 
accelerated efforts to find a more suitable antenna and radio 
for use on mission aircraft. Concurrently, HP testing was 
expanded to include the use of radio relay stations in an 
effort to increase the probability of HP reception. More work 
in the satellite and HP areas was to follow. 

^U) -t^T' Refueling procedures ; Refueling had progressed 
rather well, but-^x«ord inat ion between the MC-130s and the 
helicopters required refinement. Fuel requirements for the 
actual mission had to be verified. It was agreed that the 
helicopter detachment would fly more long range missions to 
veri^fy fuel requirements for the RH-53, 

yXkf^'j ^KixtielA Control ; The air traffic control at Indian 
Springs was unsatisfactory. Consideration was given to adding 
an~'^r P6rce Combat Control Team to the JTP, thereby relieving 
the Rangers of the responsibility for air traffic control-. 
However, the need to hold the number of people involved in the 
mission to only those absolutely required, both for OPSEC and 
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weight/exposure for the actual mission, were factors in the 
decision to continue with the Rangers. A Ranger team was sent 
to Yuma Proving Grounds to train with the helicopters. 



It remained f however to obtain additional details on security 
in the Hinistry, since this vital area of information was still 
not complete. ^On 29 Jan, six Americans, with Canadian assis- 
tance, exfiltrated from Iran. They provided one more source of 
i nform ation on the currenb->«ltuation in Tehran and "^the status 
of the embassy janrHiefore it was overrun. As time passed, the 
intelligence available continued to improve." 



i^^OyThe conference ended on a note of growing confidence 
because of the successful portions of the rehearsal and a 
feeling that the deficiencies could be corrected. Also, a 
late breaking event had offered the potential for a new 
approach to the helicopter refueling portion of the mission. 



J^fi^S^ For months the JTF had been searching for an isolated 
area for the HC-130s to land and the helicopters to rendezvous 
for refueling and loading of DELTA. As mentioned earlier, the 
JTF and JCS were concerned about the Nain operation in that it 










could be compromised on the day following refueling. 
r^fi^sr' By old-Jan, the a-2 had conducted detailed studies 
and found only one area which had any potential i now called 
Desert One. COHJTP reviewed the data with CJC8 and JCS/J-3. 
The area had potential but the JTP requir ed iiorc Information 
before it could be accepted. 




Following the JTP conference, a meeting was conducted 

AP^iiiBiHVflHiiiiBv^^iiiiiiiBiiiii^^ this 

accomplished and a'sirtei of requireroentB was developedf" 




J^^^^^hB the requirements for additional personnel increas- 
ed to conduct the mission during night two of the operation, 
the JTF began to look for additional airlift capability to be 
\ used at Hanzarlyeh. /The HC-130S were fully tasked and there 
was not much margin for an abort or a damaged aircraft. At 
that period in planning, one of the HC-130s was tasked to 
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.etu.n «.ln^aurin, t.. s.c.„a „i,« to pic. up «..,ecs 
«Ho wouia r.».in ..h.„. -it. speaK.rs to «aint. 

. . helicoptars and MC-13BS departed 

A security Iffe^Mlrt after the helicopter 

the previous night. 

j^xn discussions with HQ »S,^ HAC It «s d.cld«l 
to b.,in . tr.inin, pro,..» to qu.Uf, C-141 .ircro-s in low 
level n.vi,.tioT,' U,««« .aL,^ehrou,h_-.»nt.ln.ui t.rr.in .nd 
To l.nd^i..d.rriai=ea runW.y-Wtin*.- Mn-riV-l » 
conc.pt c.ll.d To; the C-Uas to l.nd without .nv vis.^ 
li,ht.. J.ft.J.^h.y. lana.d,^,..,.*.--"!" Pl«:. -i- 
.c«.^ th. '.PProach .nd oj thfe«SiWVi^i*- two furth.r dow^ to 

.nfl ■ on 21 Jan, tw6 hand picked C-141 
m,rk th. d.p.t.tur. .nd.. On 21 a . 

.l,cr t to Hurlburt Pi.ld and b.,.n to train 

^„ cr.w.. 0-rin, th. followln, two we.ks they developed 
th. cpability by flyln,ifiSi«. i» ".ck .»t conditions and 

became mission capable. 

During the last week of January, specialized 

:„.ainrn9 «3 cJ«ijtid .tWrl«-rt.'.h»ri a co-P-nd wa. 
efSeted that re..«bl.d th. «OTort.^r.. .t Wirt? . At th. 

, M nanoeMftfelt conf Iflentythey 

completion of training , the. Rang^Kff" 

A Wold NaTn BY now more Intelligence was 
•tftrOld take and hold Nain.. oy 

• ^^^A -RwT' irain had no more than one 
^available. It was judged that Main 

aH^^^^M^&j^t...nX8htVv^ more than^Jlifl^B guards, 

woM^j^U^t^^^iifli^ 




g -Road watch teams would be established in 
caee of discovery to stop vehicles. Should anyone approach 
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the compound. F.rsl .p..Wn, Individuals woul d turn the . 
«KSUWW-haM-*^«^' they b9C»»«. s-Wlclft) 



Still the JTF and JCS desired 
TTher refueim, option to'r.pl«. Wl" •»« .1" "-oci.ted 
risk of compromise. 

,S) The AC-i3a 9unshlp portion of the plan *»s proceed- 
in, wall but it w,s determined that note joint tt.lnin, 
needed by DBLT. and the gunshlp aircrews. / Selected DELTA J 
personnel went to Hurlburt idurin, the last week of January 
and worked out coordination procedures. The AC-138 crews 
also had to further validate the capability to safely fire 
their weapons with external fuel tanks Installed on the 
aircraft* This was acco-pllshed the last few days of 
January. 



/ox 
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1 February - 16 February 1980 
The Third Rehearsal 
Wain Plan (jrt) 

Jl^ll^l Considerable individual component and joint training 
had been accomplished during the last two weeks of January 
and refinements had been made in the plans. It was time to 
conduct another rehearsal in o^der to measure progress since 
the last and to validatje planning. JTF judged that OPSEC could 
be maintained by returning to the Las Vegas area and using the 
same facilities. The C-141 crews *»ere not yet ready to par- 
ticipate. OPSEC considerations precluded bringing all the 
^ ^^^^ artificialities bad to be 

used for refueling (fuel trucks were used to refuel some of the 
helicopters^ . 

{/iJ/^tYxe resources planned for this mission were five 
lfi?-'t30s, six. KC*135Br' s^vea^fielicopters, IIIJdELTA to include 
'.drivers, lURangers and one AC^^Tinr gunship.^' 

• (C) On the first night of the scheduled exercisef severe 
/)- icing conditions^lllllllllllllllll^precluded 4ap^^^^ 
The rehearsal was postponed 24 hours. 

^v) i&ir The following evening the rehearsal began with all 
aircraft arriving on time. . The MC-IBOs flew eight houxfs and 
landed on schedule at Desert Rock. The helicopters after 
having flown three hours and forty-five minutes were only 
'30"^ seconds late. The refueling went reasonably well and the 
helicopters arrived on schedule at the drop off point. During 
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the next day, driver training was conducted. That evening the 
scenario at the compound went much better than previously, but 
"one helicopter nissed a cheal&<^iht and was late. 
(O) JfirT Sky conditions ftjfWftthe^ compound to Indian Springs (SO ^ 
iiiblles) were 1 ,500 overcast and rain, but the helicopters 
made their way through the mountains safely, li^tti^jlji^iaa 
Springs WB^'the air traffic control was marginal. The rehear- 
sal was concluded and the HC-130S and AC-1 30s j re turned to their 
departure base using air refueling. The six helicopters 
refueled d^ttlndian Springs and returned to Yuma Proving 
Grounds. ^ 

J^/^^\ COHJTP called for a post rehearsal conference at Port 
Bragg on 8 Feb. The successful rehearsal had given the JTF 
considerable confidence, but more work was required. 




Communications remained a problem. Later, a 
.WSC-3 secure satellite radio would be tested and adapted to the 
lead MC and AC-^I^CK. ^unship s.'Y' The problem of aircraft and 
'^irf isld>can^-ror at ^Indi/^i^^prings ^remain^i^^it^Was decide.^ ' tj^ 
bring a USAP seven man .Combat ^Control" Team, knto' the p.roQHfnw> 
Despite the disadvantages to OPSEC of adding personnel, it was 
judged necessary to accept the trade-off to gain experienced 
and highly qualified controllers. The CCT was sent to YP6 to 
conduct joint training. 

'^^^,^((^]0n the positive side, the helicopter pilots had 
demonstrated exceptional navigation capabilities in demanding 
weather conditions. However* they needed more work since 
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one h.d UUed to loc.t. . checK point durln, the reh.TS.l. 
By this tlm. the det.eh-ent h«. flown . total of 412.4 hours 
at night between 9 Dee 19 and 3 SB- 
, .r7w The refuelln, operation wa. J»-9«l to be oore than 
^ aW.. OrtEC wa. report.rf*b, «8A a. th. -o.t l.prov«i 
they had seen-Tli a eerie. „«r-lUt.ry- .rtrcUes '^taiS heW-. 
c6ptersj..d. no ridlo tran«l..lon dar*»9 •«i. SSfee 




.erles of contingencies Ml. reviewed and th. 
ZTander. gained confidence In the plan becau.. of th«.. 
Th. eontlngencle. provided for alternate wey. to proceed 
once th. »l..lon wa. underway. They also provld.d for 
recovery of the force at any time If the mission was compro- 
mised. The pli^finPiiii" strength was that It provided the 
needed resources, redundancy, and flexibility to continue 
the mission once It got underway. The planners end the 
commander, coll.ctlv.ly had con£ld.nc. th.t a capability 
.xl.t.d for th. r..cu.. •...d.d now wa. -or. Int.lllgence. 
.adltlonal training, and a plan t. refuel th. helicopters at 
oesert One. With these factors In hand the risks could be 
reduced significantly. Con.iaer.bl. dlscussslon was glv.n to 
helicopter reliability. It was th. judgement of the JTF 
that the eight helicopter, aboard th. HXHIt* were aufflclent 

for the mis sion* 

j«g,^^_ Following the 8 Feb conference, the staff 
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Iranian revolutio iL, f 2 Feb) t here was an intentional break 




the mission could not be compromised. It did verify plann« 
ing concepts which took advantage of the situation. It also 
verified the overall operational game plan which called for 
flexible and bold ^ responses to encounters once the mission 
was initiated. The judg|ment was that roost events enroute 
to Tehran would go undetected. I f they were detected, 




'to the COMJTF within* one to five minutes. 
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ary to 12 April 



DESERT OWE AND MPA^ PLANS 



A 



^0fS^ In early February f the JTF had undertaken* with JCS 
concurrence r to plan for the , extraction of the three DS 
diplomats held hostage in the Ministry of Foreign Affairs 
(MPA). ^Since ^||||||||||||||m^DELTA |foree was already committed to 
.the rescue of the hostages in the American Embassy (AHBHB)* 
%ther forces, had. .to be identified. 




Qualified individuals were 
identified and immediately commenced planning and training for 

the ^^^^^'^^^l^lt^t/KtKKKt/tttMtllKitSIt^ 

.^4illlllHH|HiBHHiii° planning phase. During 

" "^'ftihe last week 'Of February* two Individuals reported 

for. furtheii»il;raining.i: After the training, they went to 





j(^^i^syin raid -February, intelligence indicated^ that some of 

i^ilHMHHHHHHHHHIHBHHi this, 

DELTA'S plan was to search for the hostages in the following 



#1 

c 




Because of this new Intel-* 
ligeneer^ELTA^ was required to modify ^helr plan to include a 

as well. This increase In the number 
of buildings to clear and secure would further add to the 
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amount of time required for the rescue £orce to remain in 
the compound. 

fo) 

U^S^The fourth JTF exercise was conducted 26 and 27 

February 1980 in the YPG and Twenty-Nine Pains area. The 

purpose of this exercise was to sustain nission capabilities, 

UlSSJUPtorate 'ciST expertise f.^ and refine JTF conmunications. 

For this exercise, the H6/AC-130S operated from Hurlburt, 

conducting ^t^'C^I'fuelincI'^ to and from the objective area. 
.... " "* . 

The forces consisted of four helicopters, four MC*130s,.one 

)i&-130r 22 DELTA. personnel, 18 Rangers -'and two CCT personnel. 

Due to the CCT expertise, this exercise resulted in better 

control of the aircraft during refueling. In addition, 

communications between all forces were refined. The JTF's 

confidence was further increased. 

'i^' (^u)There were tvro uncontrollable and pressing environ- 
mental factors which could cause major revision of the rescue 
plan: available hours of darkness and ambient temperatures. 
By 1 May, the number of hours between evening nautical 
twilight and morning~ nautical twilight would drop to nine 
hours and 16 minutes. Eight hours were required for the 
helicopter mission plus a contingency factor of one hour was 
desired. By 10 Nay the average anbient temperature at the 
time of refueling was anticipated to be 30 degrees Centi- 
grade. This temperature would increase the density altitude 
and limit helicopter performance. Increasing helicopter and 
refueling C-130 requirements. 
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of the HPA rescue mission. This proposal was not approved at 
that time as there was the possibility of the hostages being 
placed under Iranian government control and hopefullyi of 
their subsequent release. The plan^ however # was approved on 
24 Mar. 

^u)(>Z^) On 18 Har a JTF conference was held at Fort Bragg. 
One of the major subjects discussed at this conference was 
the addition of''C-14l8 to be used during the extraction phase 
of the operation. Plans were finalized to include two C->1418. 
Also* it was agreed that not less than six flyable helicop- 
ters had to reach Desert One. 

y^^^fVSlT Throughout the planning period* opera tionsmjjm^ 
HHHII continued to be expanded. On 19 Har JCS directed the 
movement of weather and communications support which' consisted*' 
of one Defense Meteorological Satellite^Prpgrnng(1)MSP)-Nark III 
t^iqi'H'arr oiiie ' Taidftcai Welither Analysis Centef "^fflmunications 
Terminal, one AN/TYC-8A AUTOOIN terminal, and one AN/TTC-22 
switch board. The JTF Weather Officer deployed 
set up the weather facility. Other communications equipment 
that was moved consisted of JC^1B^^||||||||||||||^|^|^fMprouni cation^ 
facilities. This was the first movement of equipment and 
personnel directly related to the JTF mission and would bring 
the hostage rescue option to a seven-day response status. Six 
C-141 loads consisting of ALCB, ammunition^ fuel bladders, fuel 
blivets, and HC/AC-130 ^maintenance . werg-^ p^ gpjJjjjJjJj|p^Qn 
27' and 28 Har. Further deployment was stopped at this time and 
not resumed until 16 Apr, *^en additional ALCE and MC/AC^IBO 
■m&^ntenance l(uids.oommence4«/abving^|m|^H^ 
^^^fi^^ The last major rehearsal was conducted 25-27 Mar and 
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utilized 29 PALMS EAF to simulate Nain and Indian Springs to 
simulate Nanzariyeh. On this exercise a C-141A was used for 
the first time. The C-.141A experienced some problems in 
conducting the blacked out landing but this problem was later 
resolved with more training. Exercise participation consist- 



^ tfjl^t^'Six_^HJ^\SQs, one :'WP-'i3Q, tone six helicopters^ 

bBLa^^^rsbnnel valn&II^ARangertfy The rehearsal was a success and 
confidence increased significantly. 

(u) iBte March, in anticipation of possible deploy- 

ment, three JTF personnel representing communications, opera- 
tions and maintenance were sent to NIHITZ. The purpose 
of this visit was to check on the status of the helicopters on 
board and to prepare for deployment. The helicopter mission 
maintenance officer inspected the helicopters and judged them 
to be in good condition. Based on inputs from the mission 
maintenance officer, the HM-16 maintenance officer developed 
a thorough inspection check list. This was a special* de- 
tailed, and thorough effort to insure the aircf^aft would be 
in the best possible condition. 

The JTP continued to refine the air-drop option £01^ 
helicopter refueling. I t-j ^^^Jt^ ^ f ue 1 abl e stretch C-141s could 
C op^^B^^VMHHmmPPlk^u^^ could be cached at a site in. 
Jthe .100 nlT^tfl^meter retWPling area. On 31 Mar with JCS 
approval, COHJTF worked ii(j..th..ffAC to begin a test. For the 
first drop C-1 4 1a''( standard) aircraft weracuitlLiz^d *iind;s.then 
the C-141g^ The capability was validated by successful air 
'Srops dmring the period 1-14 April 60. 

The search had continued to find a desert landing 
area for the MC-130s to fuel the helicopters. On 31 Har, the 
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He recommended to JCS that the plan be revised to 



include Desert One and CJCS concurred. 

^v)Jlf^ As summer approached and surface temperatures and 
density altitude increased, the number of helicopters requir- 
ed beyond the refueling site increased to six. It was further 
decided that sufficient fuel should be taken in for all heli- 
copters that might be mission capable at the refueling site, 
Desert One. This could be as high as eight. A change in the 
number of helicopters needing fuel necessitated the use o£ a 
C-130 aircraft which has a full capacity cargo compartment 
(il*) to. allow a dual bladder system to be used. An HC-130B 
cargo compartment would not accommodate a dual bladder system 
because of its reduced (27') cargo compartment. The EC-130 was 
'selected because it Is!. airborne refuelable and the Airbopne 
Battle Command and Control Center (ABCCC) module in it was 
easily removable. Two 3,000 gallon bladders (5,500 gallons 
usable total) were to be loaded on each of three EC-130 air** 
craft each fitted with two pumps, four hoses, and ftlter 
assemblies. This new capability substantially increased the 
redundancy and flexibility. »^-130, pilots would fly the EC~130 
^Because of their experience in night operations. 




. jumiiirinnrrnr 



12 April - 24 April 1980 



The Count Down (U) 



On 12 Apr CJCS received clearance to instruct 
COHJTF to begin planning £or aeploynent, and to designate 
m^m^^mmmmmm c-130 operations on the first night of the 



just three days earlier. CJCS also requested that COHJTF 
recororoend a planning date for mission execution. This date 
was not intended to be a firm date for execution but only a 
date on which to base deployment planning. COMJTP recommended 
Thursday, 24 Apr, based on time needed for some additional 
training, time required to deploy the force without jeopardizing 
OPSEC and the desire to conduct the mission during the Iranian 
weekend. The forces should be in place preferably at least 
three but no less than two days before the mission to allow 
the personnel to:» adjust themselves physiologically with timq. 
enough to ready-'^heir aircraft and other equipment. The 
CJCS also instructed that great effort be made to compart- 
mentalize the planning in an attempt to minimize the number 
of people internal and external who might assune or know 
that plans were underway to deploy. 

^U)>^T^A series of interrelated but separate actions were 
initiated, jvfi' airdrop of 39abU.v.ets byT three stretch air 
r^efuelable C-1418 .had beerjj^ri^yioiiBlyffscheduled for 14-15 
jpTjl ; Helicopters would Q|f£tetlee refueling Slwr-^the -Slivets 
although the final plan was to air-^land fuel aboard ec-iaOs 
at Desert One. The air drop option had been perfected over 
the months and ttie.ietretch C-141 offered greater potential. 
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ihad been accomplished 
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COHJTF elected to continue with the event; to cancel it would 
raise speculation and questions within the JTF. The system 
could be used as a contingency during the mission. 

X^^fh training exercise was scheduled at Edwards Dry 

^lLe.t« .An.EC-130 would land at night i|('Cyf3BS^!S^^<i«lion8 >of, 
fuel. on board* and refuel four helicopters. This was conduct- 
ed since training at an unimproved desert field was needed 
and in preparation for the actual mission concept validation. 
The exercise was successful and the concept validated. 

,J^ff!f^ On -t5-^Apj:»rfOSN-P-VA&r Arr6s and A-7s from the NIMITZ 
and CORAL SEA began a series of air refueling^training missions 
witli..KCTl358 ^P^^B^^'^^^HlllHllimiPIP The^pmrpose was 
qualify USN pilots in air refueling from KC->13Sfa. .Restfuc' 

■niissibn planning included the.jus^ of carrier based tactical air 
support at extreme ranges to provide contingenoy air support to 
the e«cne"f ort!d^hroughdiit^%e"operati6h. 

J^^a^ On 15 Apr two officers were ^^^^^^//^^^^ prepare 
for the arrival of the first MC*130. They first saw the 
Anerican Amb^BaBo g...valB |a||fchen |>r6c6lijled * 

on 18 Apr. ■** 
^ CONJTP conducted a two day meeting in the Pentagon 

on 15-16 Apr. The purpose of the conference was to review 

the plan with commanders , affirm command and control matters, 
evaluate the readiness of the force, review contingencies, 
and make an overall assessment of the likelihood of mission 
success should the mission be initiated on 24 Apr, or if 
conditions were not favorable on the 24th, during the subse- 
quent days. 




The Plan (U) 
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J^^Cr~y General: This was a three phased mission, the 
first phase would be insertion of the force into Iran, 
through refueling of the helicopters at Desert One, and 
onward to the helicopter drop-off point DELTA and hell- 
copter hide out area. MerilM EC-13fliB; would depart^m|^ 
with DELTA^ a CCT partJJ a road' security force and fuel for 
the helicopters at Desert One. At Desert One, the helicop- 
ters which departed from the MIHITZ would refuel, load DELTA 

and to the dropoff P^^"^'flMHHHBRRRViBli^HP 

IgMMHMMgl^^ proceed to a 

out area. The C-1308 would return |||mi|||||^|^ Two KC-1 35 

ARTs^jind two KCrrL35A«: would be on Bfiii\:f:6v^l////l//^//f^' 

the coast out;^ point for • contingency, refusllng^ for C-lSBs? and 
Navy TACAIR if launched. 

^^^f'^ISf Phase two would begin after DELTA and the helicop- 
' ters ar e In pl ac e . fl|MHHflH||||||||||BIBI^HII^^|||||||^/ 



DELTA then proceeds to^ 
the AMEMB compound after midnight, Tehran time, calls for the 
helicopters and AC-130 gunships and enters the compound. As' 
hostages are freed, DELTA calls for helicopters to land in 
'the AHEHB compound as conditions permit or in the stadium as 
appropriate. At the same time DELTA enters the AMEHB corn- 
rescues the 



ptfUnd, .ag9t;her rescus' teai 
three men at the Ministry of Foreign Affalf^^ A helicopter 



picks the NFA Group up from a HLZ nearby. 
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reaction and to provide protective firepower for the MFA 
rescue force. Helicopters in single file proceed to Manzar- 
iyeh. Phase three begins as four MC-130S ^'<>H(H|||HiH|P 
two MEDEVAC equipped C-1418 f roajfUjUjlHHlstandby at Hanzar- 
iyeh. Manaariyeh t? is secured by Rangers and supported 

<ttW#!.third.,g!in^lfflP5i After thgJ^SgjSii'siand MCr:ji;30s. are loaded 

> 

wt.th former hostages,' *the^ rescue force and the Rangers 
^ depart Helicopters are left at 

Nanzariyeh.f DuTing phase one and two. Navy carrier TACAIR is 
on alert aboard the aircraft carrier. The Navy aircraft would 
be refueled by USN organic tankers and an airborne KC-135 
tanker if launched. During phase three Navy carrier based 
TACAIR is airborne on station over the northern portion of 
the Persian Gulf/ supported by an airborne KC-135 ART tanker. 

(u) The following is a description of scheduled events. 
The plan was flexible enough to accommodate slips In the 
scheduled times. The times shown are goals for the JTF, not 
firm times that had to be met to achieve success. All times 
Zulu (for Tehran Tocil add 4-»>30). 
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PHASE ONE 



1405Z - An HC-130, the first of six C-nOs, is scheduled to 

^^^^^^^^^^^^^^ ^||^^^^^5^^HBi^^^^^^^^^^^^^^^^^^^^MKtiLfci^L«_ . . 

|H|||^HH^oad security^ force' equippe^'^wiilT'^ne jeep^nd fo'iiP 
motorcycles r^nd^m^DELTA personnel^ Also aboard is the Desert 
One Comroanderf the C-130 Force Commander r ^he CCT Commander^ 
the Road Security Commander r and (^(y!ltiB£¥A*VCommand^r!fj The 
aircraft is equipped with secure TACSAT HSC-3 radio r linked 
various includ^^|||^m||||||||||||m^ 
the NIMITZ and the leac^ helicoptcfiv The HC-130 also has secure 
UHF radio and unsecure HP radio/ This lead HC-130 is to land 
at Desert One at 181 OZ, establish two desert landing strips, 
set up a portable TACAN* and secure the road approaches from 
the west and east. As the first HC-13(^ approaches Desert One* 




The Desert One Commander is to report to COHJTP 
via secure voice when the first C-130 is safely on the ground. 
Scheduled interval-'^e€ween this C-130 landing and the next is 
one hour to allow sufficient time for CCT survey, establishment 
of landing zones, and security force deployment. 

1506Z - Eight helicopters scheduled to launch from NIMITZ. 
P-14S and A-6 CAP aircraft placed on deck alert. If a minimum 
of seven helicopters fail to coast in over Iran in a mission 
capable status, the mission is to be aborted. A minimum of 
seven is required to give assurance that six will be operation-* 
ally ready at Desert One refueling site. The lead helicopter 
has a secure TACSAT WSC-3 radio aboard. HSC-3 provides the 
capability to enter into the same net as the lead HC-130. 
Helicopter number five is equipped with a PSC-1 TACSAT radio 




which provides unsecure voice during ground operations. The 
helicopters have a crew complenent of tifo pilots, '^:wo mainten- 
ance personnel (qualified to operate 50 calibre machine guns) 
and a crew chief. i^ditionally, one DELTA radio operator is 
aboard helicopters one and five. The helicopter flight in- 
cludes the helicopter flight commander and the JTP Deputy 
Commander for helicopter operations, who is to provide assist- 
ance as required and be in charge of helicopter #5, which has 
been designated for 'the MFA rescue mission.' The helicopters 
are scheduled to land after all C-1308 have landed and are 
prepared to refuel them. 

,:■■^^f\S^0'^5'^9^ - MC-136s and three EC-130S (fuel bladder 

aircraft) scheduled to depart A spare MC-130 baclcs 
up the MC-1 308. '^~%e' MC-130 has DELTA aboard '(number in- 
cludes attachments), the other, 'f|||D&LTA aboard (number in- 
cludes attachments)- and three 500» gallon blivetarfor continr 
gency fuel. The three BC-1308 each have 6,000 gallons of fuel 
on board, of which 5,500 gallons maximum can be transferred to 
helicopters, Should_iffle"Of the MC-1308 abort after 20 minutes 
of flight, the mission is to be aborted. A route map"'of 
MC-130S and helicopters follows. 
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7-1519Z - Two KC-135AS and one KC-135 ART scheduled to 
Hm^^^^mimiP Tw KC-ISSAs the enroute to 

NIHITZ, then return This ART, drogue equip- 

ped, is scheduled to arrive over the NXNITZ at 19302. The ART 
is provided to refuel OSN tactical. air in the event NIMITZ 
aircraft are required to launch in RESCAP support of Delta 
forces at Desert One or at the helicopter hideout. The CAP 
consists of ..two:P-148, air-to^.air configured, and two A-6s/A>7s 
air-to-ground configured. The CAP aircraft will remain on deck 

alert status with back ups provided for quick response through- 

t 

out the vulnerable period (helicopter launch to helicopter 
bed'-down at hide out)i If launched on the first day the plan 
called for the CAP aircraft to proceed at maximum range alti- 
tude and speed to the RESCAP area as designated by DELTA 
forces". Planning -figures indicated that the Desert One (Ft 
ALPHA1| refueling area, located approximately 600 NM inland 
could be reached within 1+30 hours. The CAP aircraft would 
be capable of remaining -on stations F-14 and A-6 » i + 45 hi^s 
at high altitude, A-6 " 0 4 45 hrs at low altitude. The pYan 
calls for enroute tanking from RA-6D aircraft enroute to the 
RESCAP area and refueling from KC-135 tankers upon arrival back 
in the vicinity of NIHITZ. The mission profile was planned as 
shown on the attached nap. 
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J^j^^T736-17382 - One KC-135A and one KC-135 ART depart 
^mPmUPp C - 1 3 0 support. The KC-135A refuels the ART and' 

returns ^°^|||||||||||||[|||||||[^^ "^^^ will provide, contin- 

gency measurCf emergency refueling for the first two MC-130S 
that return from Desert One. 

1 737-1 836Z " Two more RC-1358 ^^^^^^^/ff/lfflt^^^ 

provide contingency refueling for the third MC-130 and three 
BC-1308 at Desert One. 

1810Z - Lead HC-130 lands Desert One. 

1B49Z - Helicopters pass point of no-return (fuel). 

1910Z - Second I HC-130 lands r Desert One. 

1917Z - Third HC-130 lands » Desert One. 

1920-1923Z - First two EC-130s land* Desert One. 

1926Z - Lead and second HC-130 take off and return to 

to relieve congestion at refueling site. 
1928Z - Last (third) EC-130 lands. 

1930Z - Helicopters land at Desert One. The refuel- 

ing configuration-is shown on the following diagram. 



liCGiBSiSQfRBT 
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1930 - 2010Z - Refueling conplete, DELTA force loads on to 
helicopters. Helicopters depart for DELTA drop off point. 
Six mission capable helicopters are required. If less than 
six, the mission is to be aborted. Inoperative helicopters, 
if any, are to be destroyed by the road security force. 

2030Z - One MC and three EC-130 aircraft depart after 

sanitizing the area, l^hey transport any detainees back to the 

s 

launch base. If a C-130 is inoperative, it is destroyed 
prior to departure. 

'222OZ - Helicopters arrive at DELTA drop-off point, 




The helicopter route is shown 



on the following map. 
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2250 - 231 5Z - After off loading DELTA, 'helicopters fly to 
helicopter hide out HLZs. (Hap of drop off point and hell^ 
copter hide out area as shown) 
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^ji^^2^3 15-0 200 Z - DELTA reports to COMJTF status of f 



orce . 



DELTA 




Their next action rwlll depend on the recosunendatlon^ 
m||m||||||||[^pk$hey will probably' remin ln-^tHeicravlne until 
after day break to conduct briefings and to rdtft. The air, 

' crews 




and establish short 
range radio communlcatlons^'wlth DELTA (to be used in emer- 
gency only). The DELTA ^^^^^^^^B team remains with the 
helicopters until dark. 

0030Z - Last of C-130S lands, 

0040 Z - Two MC-130S depar<(^^^^^^^^^^^^^^^BK fresh 
crews fly). DCOMJTF returnt 
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PHASE TWO 





0200 - 1B00Z - Elements of DELTA a( 
econnoiter the highway to the 

'Ttiey also continue along the planned 
route to the AMEH6 and survey the situation. A 




[(position and timing to be determined) 
and prepares to proceed to AMEMB for the rescue. Route map 
follows. 





Hanzar iyeh 



1453 - Four MC-130s depart 

^ • ^^^^^^^ 
airfield. The^.,Wlll £ly«^^^l|^Hond ^refuel 

low altitud^^t^al^lijWliBftJ^Ri^^ at Hanzar- 

iyeh at 2145Z. COMJTP is aboard the lead HC~130. There are 

/hjiMRangers and two medics.. .One HCrJ.30. contains five blivets of 

contingency fuel for the helicopters and a resupply of ammo 

for DBLTA^ Routes for HC and AC-130s from the Persian Gulf to 

Hanzariyeh are shown on the following map. 
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fo3 - The AC-130 gunshipB depart] 
Tehran and one to the Hanzariyeh area. 

^^^HIHBH^HHHIftt low altitude at 1730Z. 

and air refuel 





Trtiv.l of 2040Z. The third, which loiters with it. KC-135. 
will arrive near Manzarlyeh at 2110Z. 

18in - TWO MBBEVAC equipped C-141s deparl 
2056Z arrival at H.nzarlyeh: There are a total o£ 12 medical 
personnel, 80 onits^ of blood, and other necessary equipment 
.board both C-141.a The root. i. -own on the following 
map. 
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2000 Z - DELTA scheduled to inform rescue force for MFA, 
COMJTFr helicopters, HC-1306, AC*-130s, and C-141s of intended 
time of assault (time^Qver, the wali^'l^ntft^iyely' achedi il w d ■ to r 
4210OZ). DELTA has window of up to 20 minutes early or 40 
minutes late. 

2030Z - Assuming the time over the wall is announced for 
2100Z and there are no other calls, the helicopters depart 
the hide out and J.n' flights of ' two' proceed to an orbit, point 
north of the AMEMB. Helicopter route is as depicted. 



iijn I in nil I 
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2O40Z - Assuming time over the wall Is announced for 
gunships deparflfl^lHHHIHi^HHI^HI^B' One 

^ proceeds toward the AHENB, the other towai 




I The lead gunship 



"quired. 

204 5Z - Poog^HC-l 3oCland||g»l>«rlyhi 



set up 



defense; CCT tean;^8ets lights for C-1«tb and .sets up portable 
TACAN. 

2056Z - Two C-1418 land at- Hanzariyeh. CONJTP reports to 
DCOHJTP. that all aircraft have Idnded and prepared to receiys 
helicopters. 

2100Z - "to execute 'tKS^grouhd tactical plan, lUSIf.fUELTA 
f0^<e|i^iis divided into 




|i,&(.:X#quivedf 
transport of Hhe rescued hostages to 
the;^8tadium, aifl) :,augjnent'ing stadium security during extraction. 




land being prepared to cle^r 
the Staff* Cottages and the Consulatef 




and escorting the hostages on 
the helicopters«*^roin the stadium to Hanzariyeh. j^^^HBHl^^ 
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ment is responsible 



and asslst&nce in 

^^ffg^T" lt.alu». A.iBUnlTTTl.e over th. wll la 

2100Zr Bpecifie( 




and prepared to 



be placed aboard the helicopters. 

SSS^E™! "lla «» be re-ovea. the decx.lon ».y 
be „ade to co,^u=t th. InltUl helicopter .Ktreetlon. «ro» thl. 

location. 

simultaneously. The 
Compound follows. 



[will conduct their operation 
Delta Ground Tactical Plan for the AMEMB 
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^0j2100Z - Two F-14S and two A-6s launch from the NIMITZ to 
rendezvous with a KC-U5;ART enroute to station in the northern 
Persian Gulf. 

,^|^^^0SZ - One.gunshlp in position over AHBMB^HBH^^B 

/V '^ttttKKKKKKttlKI - provides protection 

cover forlihe MFA rescue tean;. Protective;, fire provided only 
on call. 

21 10 - 2200Z - On call from DELTA, helicopters land on 
playing field in compound or stadium as determined fey* DELTA, 
Helicopters lift off as they are loaded and proceed 8in9d|y 
to Hanzarlyeh. A nap depicting the HLZs follows. 
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Concurrently, helicopter number five (or desighated alter- 
nate) proceeds to the HFA for an on-call pick-up of the NFA 
rescue team and hostages. This helicopter returns to the 
vicinity of the AHEHB to be used for additional lift if 
required by DELTA. Shown is a nap depicting the MFA and 
the HLZ near the MFA. - 
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J^^W - Third gunship arrives vicinity of Maniariyeh. It 




This gunship provides protective fire power 
for can proceed to the. AHEHB if requested by 



DELTA. 



1-104 



AAR-2-33 



DRAFT 




DRAFT 

PHASE THREE 

2140 - 21 102 - "Helicopters arrive at Manzariyeh. Poriaer 
hostages, wounded, and tDBLTAjare placed on C-14t8. C-141s 
depart as they are loaded. First two mission capable hell- 
copters refuel from contingency fuel bladders brought in by 
the fourth MC-130. They proceed back approximately half way 
to Tehran with additional ammunition should it be required by 
t)EI.tA"or additional \ift is required. They also serve as BAR 
aircraft in the event a helicopter is forced down. Following 
\ is the parking plan for Manzariyeh. 
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2145Z - One KC-135 ART with two USN F-Us and two A-68 
are to be on station in the northern end of the Persian Gulf, 
The two F-148 are air-to-air configured to protect the RC-135 
and take action against high threat aircraft only. The two A-6 
TRAM aircraft are air-to-ground configured for close air 
support. They are launched from a deck alert posture at a 
^ time to coincide with Delta entering the compound unless 
previously request^ed by COHJTF. The CAP aircraft join over the 
i: a KC-135 ART|||||||||m|mmp;hich has been 

fueled enroute and proceed to station in the northern Persian 
Gulf in the vicinity of 29-00N/49-00E. ■ CAP aircraft and the 
KC-135 ART are maintained on station with relief aircraft 
provided until completion of the operation, after all OS 
forces are extracted. Relief KC-135 tanker fuel is to keep the 
CAP aircraft at full fuel so they can depart station full, 
enroute to provide RESCAP support to Delta. CAP aircraft are 
to depart station when support is requested by Delta and 
proceed to the vicinity of Tehran approximately 375 NM from 
station, where "tKeV can remain overhead for two hours at 
altitude and for 0+45 minutes at low altitude. Communications 
paths have been established between Delta and the JTF for relay 
to the KC-135 and the CAP aircraft. An S-3 aircraft is also 
positioned in the Persian Gulf as a backup HF/UHP relay. 
f Backup KC-135S from Jj[[|Pand CAP aircraft are available in 
order to maintain CAP on station in the northern Persian Gulf 
even if CAP aircraft are vectored on a RESCAP mission to the 
vicinity of Tehran. The mission route was planned as follows: 
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^^^15Z - HC-130S depart Manzariyeh and 30s 'depart the 
-p area and conduct air'ief iitfting^ ^^^^^^KtKKtllt "^^"^ 

essentially same route. Jr 
j^yo330Z - C-141S arrlysiPm^Pl' Bnergency medical 
liciUtieB are_available. Fresh C-141| witihv air crews are on 
r ; standby to fly former hoatagea and wounded 
0425Z-0459Z - MC and AC-1308*'ar*ive al 
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COMMAND AMD COMTROL 



Ji^flfR Command and control was discussed at length during 
the 16-17 Apr conference. COMJTF with his staff, located at 



interface with the NCA. COMJTF had been given full authority 
to conduct the operation in accordance with the plan. The 
channel to CJCS was available to obtain on request, consulta- 
tion, guidance or decisions from higher authority. No calls 
were required unless the operation was becoming unmanageable. 
* ^gf(o^ COMJTF had a<fequate communications to all forces. 
Depicted on the next page is a simplified schematic. 
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would be in direct contact with CJCS as the 
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J^f^ COMJTF, Major General Vaught, USA, would remain at 
m^my until the MC-1306 departed £or Hanzariyeh for night 
two. ^ 

(T^T ^Deputy COMJTF LTGEN Cast, USAF, £lies|H^^^^B 

with DELTA. DCOMJTF goes monitor that opera- 

tion, interface with ^^^^im^^l^^ required, to serve as 
COMJTF in the event COMJTF can not transmit, and to provide 
consultation from a separate vantage point. He remains there 
until the first HC-130 returns from Desert One and then 
proceeds J|^|^^^m||PP^o be in place hours prior to 
COMJTF' s departure the next day for' Hanzariyeh. 

jj^j^ji^lonel Kyle, USAF, located ^^jmH^ and aboard 
the first MC-130 to depart for Desert One to be the overall 
operational commander at the Desert One refueling site. 
Under his command are CCT Command er^flH||^^^^^I^^^B/ the 
Security Force Commander ^^^^^^^HHH^B and the 
DELTA Commander, Colonel Beckwith, USA. Command of the 
helicopter flight, commanded enroute by LTCOL Seiffert, USMC, 
comes under Cdlonfia;-Kyle as the helicopters approach for 
landing. " 

;*r{u)The Desert One Commander is to have command of the 
entire force at Desert One until the helicopters depart. The 



Desert "One Commander reports only to COMJTF. 

Once the helicopters take off for the DELTA drop off 
point the DELTA commander is in command throughout the 
intervening period up to the point where the helicopters land 
at Manzarlyeh. The helicopter flight commander is, of 
course, responsible for the safety and security of his 
helicopters, but he is under the operational control of the 
DELTA Commander. 
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. COMJTP will retain command enroute ^6 Hanzariyeh"*^* 
during the«. airfield/ extraction operation (Phase III) and 

the remainder the mission ^^^^lllf^^/f^//^f 

DCOMJTF serves as a backup in the event o£ communications 
problems. 

(0) In every case there was designated succession of 
command, by name and by position, in the event the commander 
was incapacitated. 




FORCE READINESS 



(U) A premiss ion conference was conducted to examine all 
aspects of the mission. COMJTF reviewed force readiness: the 
men, machines, and equipment. The air crews were judged to be 
qualified and competent. All were healthy and mentally pre- 
pared. Mission profiles would not exceed demonstrated perfor- 
mance. The aircraft were in good condition. One helicop- 
ter aboard the NIHITZ was still out of commission but parts 
were on the way. Maintenance aboard the NIHITZ was considered 
excellent. DELTA was prepared and all equipment was i^ewgjj^ 
Their plans were complete but they were flexible should, latf 
intelligence dictate changes. The Rangers were well prepared 
for the mission. 
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CONTINGENCY REVIEW 

\\)] i^) The criteria for mission execution were reviewed: A 
favorable pre-launch weather forecast is required for the 
entire period of the mission. Any reservation would be a basis 
for delay until weather conditions were suitable. Intelligence 
and OPSEC were essential. The force must be in place, rested 
and ready. 

Once the force launched and up to a certain point, 
there was time to utilize spare aircraft and continue. There 
were firm criteria for minimum numbers of mission capable 
C-130S and helicopters throughout the mission profile and if 
the minimum number was not available the mission would be 
aborted. 

mr COHJTF, his staff, and commanders concluded that 
once all aircraft were well within Iranian airspace, the 
mission should not be aborted short of four pre-determined 
reasons. First, If there were valid indications that the 
mission had been '.-eonproni zed resulting in loss of surprise. 
Second, if part of the DELTA force were denied continued 
participation in the mission due to an aircraft emergency 
abort or accident. Third, if the minimum numbers of mission 
capable helicopters (6) were not available at Desert One. 
Fourth, if for any unforseen reason, continuation would 
create a significantly high risk to the security of the 
rescue force. It would not be wise to proceed when the 
probability was high that the force would be captured or 
killed. 

t*Sj^The rationale for this judgement was that if the 
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operation were aborted once well within Iranian airspace, 
the mission would probably be compromised. Return^m||||||| 

and the NIMITZ, followed by launch on a subsequent night when 
all conditions were favorable would surely lead to delays and 
compromise. Either friendly countries, the Iranians, or the 
Soviets might ...detect the foawwnd its intent. Under those 
circumstance there would not be a second opportunity - at least 

not with this plan. 

^^^g^"^ Accordingly, the force was determined to 
continue the mission once it was well underway. Individual, 
component, and joint , training, combined with a strong command, 
control, and communication system provided the redundancy and 
flexibility required to enable the force to make judgements and 
respond to contingencies. The two night, three phased plan 
offered sufficient flexibility. The force had, concentrated on 
contingency and -what if" drills for months. If problems 
developed (they had in training) it was up to each commander to 
deal with them, request guidance, consultation or assistance as 
needed, and 'maTce=i=*v4ry effort to continue to the point where 
mission completion was no longer feasible. The contingencies 
included enemy reaction, equipment failure, changing weather 
and even "hard luck". The JTF had confidence that mission 




1-116 




mm 



OVER-ALL ASSESSMENT 

(;PSOiU}The conferees were fully knowledgeable of the chal- 
lenges ahead and the importance of the mission to the hostages 
and the United States. These were sobering thoughts but the 
group judged that their plan was feasible. They had been ready 
for several weeks but they were more ready than ever before. 
Their conf idencex was high. 

. iM'}(u)The Joint Chiefs of Staff had supervised mission 
planning from the beginning. On 16 Apr COHJTF, DCOHJTF, and 
the commander of the' ground rescue force briefed them on the 
plan, intelligence, and force readiness. The Joint Chiefs 
of Staff approved the plan and determined it was militarily 
feasible. That evening COMJTF, DCOHJTF, and the commander 
of the ground rescue force briefed the President with members 
of the National. Security Council present. At the conclusion 
the President approved the plan and stated deployment flow 
should proceed with 24 Apr as the planning date for execu- 
tion. 
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»n 16 Apr COMJTP notified all forces to 
prepare to move to a new training location in the desert and 
to be prepared to conduct an extended exercise. On the same 
day JCS notified SHAPE, EUCOH^MAC, REDCOK, and SAC tha1> 
four AC- 130s, three EC-130ar'Tnd four^HKPfQRSs' would deploy 




Warfare exercise throughout Europe and the Middle East on 
going at that time. Three HC-130& were moved 

arriving on 16 Apr to conduct joint training 

At this 




1^ 




On 16 Apr an advance contingent of JTF personnel 
JCSEfglllllllflBIIIIIIIIII^^ Commun- 
ications Officer; two weather officers; the JTl 
Liaison Officer; and 'a DELTA advance 'par ly ■ ^ti ployed 
imp Arriving on 17 Apr this group activated the Jt7 HQ 
Command Center, initiated classified weather traffic, and 
coordinated JTF base support requirements. 

On 17 Apr the helicopter detachment composed of 48 
personnel departed MCAS Yuma under cover of darkness aboard 
a dedicated MAC C-141. 
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Flight plans were filed indicating that the flight was enrbute 
to Norton AFB, CA. At Norton, the aircraft was parked in a 
remote area of the base and all servicing occurred well^lear 
of most base operations. Members of the JTF remained in 
proximity of the aircraft while refueling and crew change 
occurred. Following further stops atHawall, Guam, the 

the aircraft landed 
^^^^^____^^^__'at approximately OBOO on 20 Apr.j 
^^^^^^^^^^^^^^^mgmagmmmi^^mm^miLjthe heli- 
copter detachment was subsequently flown aboard NIMITZ by Navy 
CH-46 helicopters. 

^^fihr The JTF evaluated friendly, Iranian and Sovietj 
^^^■^^^^^■B Plans were formulated and executed to 
spread movements JJ||jMB| BBBBBP|||I HBHBBi 

^^^^^^^■■HI^I^^I^^^^^H^^HI^^^^^^HHife for 

example was identified early^'in the program (Dec 79) as a 
probable special operating location or staging base. 




i^j This force was supported by C-141, and C-130 airlift, 
^ to include C-5s from time to time.; An 




NC-130S Inflight refueled across the North Atlantic non-stop' to 




-STfB nrr * 



then flew through Europe to 



A JTP 




[ planner deployed to Eurbpe 

to watch for signs that the movement aroused suspicions and to 

EC<-130sj 

re routed across the mid -Atlantic 
nd through the Hediterranean. 
The PACAF aircraft deployed on 15 Apr 198q^^B 

(one was in CONUS and deployed from Norton AFB through 




training 17 and 18 Apr with TF-70 operating in the 

£ r om^m^^^^mUm^^^l^ on 

under the ^^^^^HH^I^^^I^^^I^^^^H 

and established advanced liaison for JTF at this location. On 
20 Apr 80, two additional MC-130s were moved intoj 
making a total of three KC-130s on station. 

selected a remote part of ttie airfield to park aircraft and set 
up his tent city (BARE BASE). The north end of the 

^^runway was blocked off for C-130 use. 







SAC was directed' to 

p increase their tanker presenct 

by 18 Apr in support of E-3A training and exercises in the 
Mediterranean Sea area. 




By 18 Apr the MAC airlift began. It was careful- 
ly scheduled to maintain a flow of in and out aircraft and 




and to avoid cause for speculation 
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'19 Apr marked the gradual but carefuMy scheduled 
, and monitored movement of mission aircra£tHM||^HMH|^B 
One of the JTP/J-S members was in place to monitor movements 
w i t h t h e ^^^^^^^^^^^^^^^^^^^^^^^^B* T h e 





[was informed that a build ui 
ras in progress and it'was of special importance. 




^ COHJTF and staff 

deployec 

of the AC-130sr they were flown in non-stop using in-f light 
refueling from the CONUS 

This schedule was designed to ^^^^^^^^^^^^^^^^V to 

enable' at least 4B hours for crew rest and physiological 
ad j us tme n t . ^^^^^^^^^^m^^^^^^^^^^^^^^^^^^^^^^^^^p^^ 

They tranaitet 





over water should any Air Traffic Clearance (ICAO Procedures) 
problemR develo p enr oute through a particular international 
region. ' ' — 

^0I^T Through the period 19-23 Apr the forces moved. By 
late 23 Apr the following mission aircraft and Air Force 
personnel were either in place 



4 AC-130s/4MC-130s/3 EC-130s 

KC-135S 
2 C-141S 

1 ^ C-130 for logistics support 

Total aircraft and approximately 228 crewmembers - 
^ plus 236 maintenance personnel. 

Three EC-130s and one MC-130 departed in radio silence from 
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They landed at 

hours and 30 minutes later, proceeding down 




c 



lis deploynent wasi 

as a support ^'^^ fl^HI^IHHIIIHMHv ^ 

20 Apr 80, MAC C-130 airlifted the conmun lea t Ions support 
element of four personnel Int jmMB |enabl Ing sec ure 
communications vi« satelll-te with NIHITZ ,|f||[||||||||||^||pf|if 
^^^^^■^H^^H^^HfH^^^HHjUl^ontlngent numberedm|^| 

personnel with three flight crews plus spare overhead, and 
^Hurlburt/Keesle* element numbering J( personnel (total 
aircrews plus overhead crewmembers were included 
in this group as well as ^j|(|maintenance personnel. A three 
nan intelligence team was on the scene plus two flight 
surgeons and one medical technican positioned at this 
location. Two Pentagon liaison officers, on special assign- 
"®"*^(BBBillll^®'* JTF primary contacts to work out details 

FjMHHHIHHflBjBffihd government They acquired 

unique support from local airfield complex resources. 
jffflSr Pour I1C-130S and three EC-1308 were In place with a 
total complement of^^porganlc personnel. More support. was 
needed and this was provided by a MAC C-130 ^'^^^/ftfit/fl 
The C-130 made at least one and sometimes two flights per 
day. 

[■he major staff elements within the JTF HQ 
were J-1 through J-4 and J-6. Other elements 
operating at the J-staff level were the weather support 
element .^^^^^^^^^^^^^^^B The J-1 element provided 




1-122 



AAR-2-48 




administration support to the staff. The 3-2 element 
was made up of twq^^pf f ic^rs f rom "the\ J-staf f and- also 
-includedi 




j^l^H^^^^^^^^^^^^^^^^^^^^^^^^M The 

element included spectatlsts- in helicopter operations as 
well as C-130, C-141, :and *TCC^1 35^6perations. The J~4 
section primarily^ provided support for JTF act ivities^j^^p 
^ 'flHlHH^ J'6 element was composed of JCSE assets as 
well as *JTF communications staff officers. The weather 
element was composed of the JTF Heather Officer, an assis- 
tant Staff Weather Officer (satellite meteorologist)! a 

tactical weather communications and satellite facili- 
ties. .J^^^^^^^^^^^^^^^^^^^^^^^^^^^^qi/ 




These staff elem e-n ts. were all positioned in the Command 
Center under the supervision of the JTF Chief of Staff. 

On 24 Apr two C-141s with DCOMJTP and DELTA flew|||^ 
arriving mid-afternoon. ^^HHBHIPPm^mpjimy 

slipped HH 




and were transported to special tents. The C-1416 
returned Ijjimmm later that evening. At approximately 
0630Z ( 1030L), one MAC C-130 arriv^j^mmHlp with 
Rangers ;Which; would accompany the il^sjertion force and 
perform the road block and security function at De86rtr*On«. 
One. .jeep and two Kawasaki KLX 2S6— motorcycles (dirt bikes) 
were also offloaded as part of their-^mlssion equipment. 
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((J)ieir By midafternoon on 24 Apr the forces were in place, 
all aircraft were operational. The deployment schedule had 
gone well and there was no indication that OPSBC had been 
lost. 
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'INTELLIGENCE 



Intelligence regardina«^(kiQ. status o£ the Iranian 
Arned Forces,. Gendarnerie, Police and Pasdaran had not 
changed - if anything, conditions in the country had become 
more unstructured and chaotic "and the capabilities of Iranian 
forces even less. 




Unless spotted directly by Pasdaran or a Gendarmerie post, 
the probability of getting to the AHENB compound wall unde- 
tected was high. Intelligence indicated thatJ 




There was a high degree of 
corjf fdence' in these locatioris;. not only were they singled out 

b^^ the weight of evidence over the last several weeki 




E 
c 




Even as the rescue force was preparing for 
their pre=Bawn launch mmiP these reports together 
with independent J-2H^||||||||pevaluations were passed to the 
DELTA who was going in with the force. 

X*ftf Security forces were believed to .tftunber*ufr*ter 200 in 
.the immediate area of the compound , with approximately, 

Concen- 
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trations of security were identified 




arid other* locations on the- north and . northwest edges of the ^ 



compound. Perimeter security was at.^jh^Iow point just prior 
to mission launch. Several of the 'sandbag positions alon^, 
the wall, for ..instance, were unoccupied and deteriorating. 



(U)(Mf To summarize, the total JTF had progressed from a 

near zero capability in early Nov 79 to one of high capa- 
bility on 24 Apr 80. On 24 Apr, COHJTF assessed JTFs status 
as never more ready to perform the mission as on 24 Apr. 
Confidence had grown gradually but surely during the planning 
and training cycle. The chart on the next page illustrates 
confidence growth. As planning evolved and operational 
concepts changed, rehearsal results Improved, intelligence 
and communications Improved, employment bases became avail' 
able. Desert One became available, and confidence increased 
towards an all' time .Jilgh. Confidence factor is reflected on 
a scale of one to ten. The factor of ten reflects COMJTFs 
assessment of the JTFs ability to perform the mission - 
rescue the hostages - on 24 Apr as contrasted to near zero on 
4 Nov 79. The confidence factor at the conclusion o£ the 
third rehearsal (Nevada), on 4 Feb 80, as an example, was 
about four compared to ten on 24 Apr. 
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MISSION EXECUTION 

section of the report describes events and 
JTP actions during the execution of the rescue mission. The 
period covered begins at 1030Z 24 Apr 80 and continues 
through aircraft launch, operations enroute and at Desert 
One, mission abort^ at Desert One, withdrawal of the forcJH 
and evacuation of DELTA, helicopter crews and the 

injurec 



bn 25 Apr 80, 
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The first of two €-1418 arrived 
On board were the Deputy Commander of the Joint Task 
Force (DCOHJTF), the ^ommander of DELTA, and approximately 
half of the ground rescue force. The C-141 made an engines 
running off load at the south end of the field4|^HHMfe 

^^^MBH^tl ^^^^^^^^^^^ 

^^^^H out of view of the main base complex. The DELTA 
force 

HMHUm^H erected at a designated holding area adjacent 
to the aircraft in which they would fly to Desert One. At 
lllSZ, the . second'. Crl4j2||||m||mm||H^landed and off loaded 
the remainder,! of Delta. 

DCOHJTF proceeded to the communications tent and 
began preparations to assume a back-up command and control 
role utilizing the secure TACSAT terminal. He also reviewed 
launch plans for Night 1 and Night 2 as well as alternate 
^ plans for use.Qf ^C£§.idual C-130 assetdl^pmm|^( three 
EC-lBOs and two MC-l30s) should they be needed for contingen- 
cies on Night 2. 

(^00)^^^sr By 1200Z, final loading of equipment was in 
^ progress for the lead MC-130, scheduled to depart^mm^ 

The Ranger^^. jeep, four motorcycles (two Ranger, two CCT)', and 
the 'portable .^ji§^fj^ ^^^^ included in the mission cargo. The 
aircraft 'Slso carried two sheets of aluminum planking to be 
used under the main gear tires should a C-130 break through 
the desert crust and become stuck at the refuel site. Due 
to the high temperature and lack of cooling equipment 

passengers were not scheduled to embark until 




just prior to engine start. .Camouflage nets^ supporting 
systems, ^^^^^^ggg/gg/gg/^/gll^l^gll^veve 

aboard the^ther two HC-1308 for transfer to the helicopters 
at Desert One. 

r 

(U) The fuel trucks made one final circuit of the flight 
line at 1215Z to top-off all wing tanks and fuel bladders at 
the six thousand ; gallon<i9>li«ft:. This was done to prevent 
venting of fuel due to heat expansion during the hottest part 
of the day. n 

^0^^ 1230Z, final crew briefings were underway for 
the crew of the lead MC-130. Of particular interest was the 
latest intelligence <3ata received from the Helicopter 
Detachment Intelligence Officer aboard NIMITZ. 




Weather, transmitted -froni^^^^^^H was briefed as good, 
with no significant factors that would effect operations 
other than high, clouds In the vicinity of Desert One. 



Navigators and Electronic Warfare Officers went over' their 
charts one last time to ensure that preselti^red'rou ting and 

terrain following ^^^^^^'^^^xlKSMHflHriHRSHBP"'^"^'^ 
fjjKK^^^/tK/t/K/KBMttjtttKt^^ afforded conser- 

vation. Radio operators studied the CBOI in company with 
tvo DELTA TACSAT radio operators scheduled to fly in the 
lead MCrl 30 and in the number three EC-130. 
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USS NIHITZ - 1045Z 

(U) At sea aboard NIMITZ, preparations were under" 
way in anticipation of the execution order. Earlier that 
day an incident had occurred in the hangar deck which caused 
con cern . 

^^^jt) At approximately 0715Z, a helicopter crewman inadver- 
tently activated the hangar deck overhead fire control dispen- 
sing system. BefoVe the fire fighting systems could be shut 
dowHr parts of five of the RH-53s had been wetted with foam. 



^uick response by both the helicopter crews and 
ship's maintenance personnel prevented this incident from 
causing any damage. Within 30 minutes all aircraft had been 
thoroughly washed with clear water and %rere being inspected 
for possible corrosive damage. Mo such damage was found but 
it was decided to bring the helicopters to the flight deck 
20 minutes earlier than planned in order to have more * run-up* 
time prior to launch. (None of the material failures that 
occurred on the- -mission. could be attributed to this Incident). 

(U) The Helicopter Detachment began formal mission brief- 
ings for all pilots at approximately 1100Z. The Operations 
Officer reiterated the basic plan to ensure a full understand- 
ing by all pilots. The communications procedures were rebrief- 
ed . 

^pj^ier While the Operations Officer briefed, the detach- 
ment Intelligence Officer was putting the finishing touches 
on his presentation. The daily weather message was not 
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scheduled to be transnltted from JTF headqua^rters until 
1200Z. Consequently » the Intelligence Officer had arranged 
for the NIMITZ's weather section to provide a general 
weather summary which had been prepared for the ship and its 
embarked Carrier Air Hing. When the weather report |||||||| 
■^MBflft arrived, the two products plus an earlier route 
profile forecast were used by the S-2 during his briefing. 
The thrust of these separately prepared reports was almost 
identical. The -only area of difference was the ship's 
summary which included mention of a ■possibility of blowing 
sand' in some desert regions. This product was a general 
forecast item for all 'of Iran without specifically stating 
where the blowing sand might occur (the ships' s meteorol- 
ogist was not aware of the mission). The weather provided 
^^IIIIHIIIIIIIIIIII^ was much more detailed for the mission route 
and highlighted the actual mission. area. 

^g^tKK^^ intelligence briefing was concise. 

There had been no significant changes in the intelligence 
picture since the^revious night. JELilQts' were told Chat 
l^hejpe !fetB gjjjrl^^ ^ w^^ ovie t _ o r a n i an ships or aircraft„in 
the area*: 




shown on 



liirge" DIA ^graphJ.£S which ha^been ppsteil. In thf^ Ready Room 
since th"e "unit's arrival c^|;^ 20 A prils t^e" W ere three 
Afferent 'f?5{)hics" 






Detailed analysis 
by DIA and mission Electronic Narfare Officers indicated 
that due to terrain masking and other propagation factors 
approximately 100 NM of the mission flight path could 
possibly be covered by this radar at high altitude, (over 
18,000 feet HSt)» This was a conservative estimate. 




^^^^g^^^t^ were 

checked to insure validity of the graphiesTf This had 
been periodically provided to aircrews during training 
and this information was briefed daily to the helicopter 
pilots aboard NIHIT^.. . 

(U) The weather portion of the brief was detailed and 
elicited several questions. The weather was described as 
favorable with no significant headwinds or visibility 
problems. High clouds were forecast at altitudes of 10,000 
plus feet and the possibility of thunderstorms in mountain 
areas to the west of the planned route was discussed. A 
weather map and the morning satellite photo were used during 
the briefing to show frontal systems and cloud cover pat- 
terns. 

^^^) The areas of principal concern for pilots were 
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temperatures and density altitudes. The best available 

IC ^"^°'^<^^^^or||[||||[[||||||mBHi[^H9 ^'^^ This 
indicated that the helicopters could expect temperatures on 
the order of 27-30 degrees Centigrade at Desert One with 
somewhat cooler trends further north at the Transfer Point/ 



'Hide Site and in Tehran. 



Jj^iSfjThe S-2 concluded his remarks with a final discus- 
sion ^of escape and evasion (E&B) tactics^and an injunction to 
aircraft commanders to ensure that each crewman had all 
required E&E materials. They had been presorted by type and 
were available in th'e ready room. Specific guidance was 
provided on carrying personal effects. Each participant was 
directed to carry his military identification card, identity 
"dog" tags, and a symbol of his rank or branch of service which 
he could affix to his flight suit or uniform in the event that 
capture appeared likely. All members of the unit were directed 
to have positive identification that showed they were OS Armed 
Forces personnel. 

jj^i^tii&r It was at this point that the question of. .other 
personal effects surfaced. Since the helicopter crews were 
in the unique position of departing from one location (NIHITZ) 
^ and to via some concern 

was expressed regarding the security and timely return of items 
such as cameras, credit cards, etc. The DCOMJTP for Helicopter 
Operations decided to allow pilots and crewmen to carry those 
items which would not provide any more information than was 
already on the identification cards. Cameras were permitted 
only so long as they were either empty or contained unexposed 
film. Several pilots who had cameras with film already loaded 
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clicked off the remaining pictures and removed the exposed 
cassettes. Aircraft commanders were responsible for checking 
each member of their crew to ensure that all was in order 
prior to leaving the Ready Room. 

(U) This completed the formal briefing activity and 
crews assembled by aircraft for final instructions from 
individual pilots. No information was available that would 
preclude planned mission launch. 

Qj)jST The helicopter communications equipment was given 
a final check. Helicopter tl was equipped with one secure 
WSCr3-UHr'*TACSAT for inflight use and one PBC-1 UHF and one 
PT-25 UHF manpack TAC8AT terminals for ground use. Only 
four other helicopters had ground use UHF TACSAT PT-25s; two 
additional PT-25s had been found inoperative and were left 
behind. Seven of the eight helicopters were also provided 
portable unsecure voice HP radios for emergency use. An 
earlier recommendation by the DCOMJTP for Helicopter Opera- 
tions to remove the KY-28 NESTORS (secure voice encryption 
devices) from each'^o'f the helicopters, having been approved 
by CONJTF, had by this time been implemented. This left the 
helicopters without a secure UHF or VHF capability. 
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Meanwhile,p||||||||||||mm:OMJTP reviewed the status 
oC his forces. All aircraft were in commission. 

message was received Cron NINITZ describing an 
additional plan to divert attention from the mission launch 
Aj\ Cand recovery operations. 




This would reduce 
suspicion of a special event. Fortunately, the bulk of the 
Soviet Navy's Indian Ocean Squadron was involved in an|^HM 
^mHH|mPm^^m|||||H||^H|^^^^^^^P^ The nellcopter 
^Detachment S-2 had been working closely with CTP-70 Flag 
Intelligence at sea. ^ 





This welcome news 
removed a previous concern about detection of the C-130 launch. 
All other intelligence information was favorable for mission 
execution. 

^f^^ 1150Z, the JTF Weather Officer had delivered the 
mission forecast for transmission. The short range forecast 
was for a weak frontal system to move out of eastern Iran 
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late on the 24th and into Afghanistan on the morning of the 
25th. Daytime low level clouds and isolated thunderstorms 
were expected over central Iran. Thunderstorm activity 
would continue but dissipate over the southern mountains 
west of the helicopter track during the evening * with high 
cirrus cloud blowoff over the central portion of the entire 
route. This general forecast was in addition to a detailed 
route weather message transmitted at 0810Z to the MIHITZ 



various aircraft flight paths. Facsimiles of the above 
weather messages are provided on the following three pages. 




at 0B25Z 




which specifically addressed the 
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j^-mr* At approximately 1225Z, COMJTP was gi'ven a complete 
weather briefing. Others present at this briefing included 
the Chief of Staff, Heather Officer, Ranger Battalion Command- 
er, KC-135 Commander, Assistant J-3 (Helicopter), and 

The Iranian - who had two 
decades of flying experience in his homeland - indicated that 
it was unlikely the weather could be any better. COMJTF 
announced his decision to launch. The execute order was 
transmitted at 1250Z. 

Approximately half-an-hour later, 
confirmed previous reports which 





JTP J-2 personnel validated this judgment and the 
information was immediately transmitted' to DELTaHI^BIH^^uI 




''^^^ fBH^^P execute order was received at 1300Z, 
The intelligence officer passed out last m i nut e>' escape and 
evasion^ instructions and proceeded to sanitize all crew-members" 
of their personal effects. "Dog" tags and ID cards were all 
that was carried by C-130 aircrews other than some personal US 
currency ^IPml^x The aircraft were inspected for unauthorized 
and sensitive material. Two navigator crew members were 
designated to carry cameras with official USAP film inserted 
for documentary purposes. (DELTA had been, sanitized' 



At 13108 the pilots of the remaining five C-130s 
were at the briefing tent reviewing takeoff, join-up, and 
enroute procedures. Since the EC-130s lacked terrain following 
equipment and relied on OMEGA for navigation, they were to be 
led to the desert refueling^site by the MC-130s equipped with 
more soph isticated^ navigation and radar systems. 'Rotating 
beacons in the vertical stabilizers of all aircraft had infra- 
red caps placed over bulbs* With night vision goggles, EC-130 
crews had an IR beacon to follow thus facilitating trail 
formation flying. , The plan called for the second MC-130 to 
lead an EC-130, followed by the last'HC-UO leading the other 
two EC-130S. Take-offs »#efe-to be^nquenced behind the lead 
aircraft for each group. 

jjf^BT The lead MC-130 crew was warming up avionics equip- 
ment and making final inertial navigation system alignment at 
1330Z. At 1335Z the aircraft was loaded. .Jiassengers included 
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ELTA personneljI^^Rangers, m^|uSAF combat control- 
lers r the C-130 Commander r and the Desert One Commander* 
Also onboard were DELTA'S medical officer, and two Farsi- 
Americans ^|mmm«Hhmmm|Mm 

|||HMH|||||H^ plus 

the jeep and four dirt bikes. Aircraft floors were lined 

with mattresses as opposed to webbed seats to allow personnel 
to rest enroute. \ 



the lead HC-130 had all engines running 
and commenced taxi. The back-up MC-130 went through the 
same start up sequence' and followed to the end of the depar- 
ture runway. This procedure was designed to ensure that 
another aircraft was immediately available - engines running 
- as a spare to transfer passengers, load and crew, ft delay 
of no more than 15 minutes was anticipated if such action was 
required. All take-offs were on thei|^m|f6ot'*/bbAei 
runwa|^^^^^^^^^Kt« Ground radio communications with the 



tower were not u8ed._ The two nan US advance liaison team was 
in the-tdwer to.i:Control'|^H|^^^H^|^^|^|H| 
^mi^^^HactivitieSr leaving the JTF free to operate as 
desired. At 1405Z, the NC-130 launched on schedule. Take- 
reported^[|||^||||||||||||||||||||||^^ the secure 

ground TACSAT radio. The mission was underway. 
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USS NIMITZ - 1400Z 

^^fi^^T t^t approximately 1400Z the eight RH-53s were brought 
to the flight deck on NIMITZ using both aft elevators. Visi- 
bility was approximately 3-4 miles in light haze and no other 
ships were in sight. As soon as the individual helicopters 
were positioned on the flight deck and unfolded,|[mm^ 
HHH|^^^^^^^^^^HH|l began installing the 
Inertial Navigation System (PINS) in each aircraft. These 

been initial izedf|||^^m||||||||||^^|^|H^ 
fearlier in the day and maintained "on power" to 
ensure that accurate position was being constantly updated. 
Simultaneously, each aircraft commenced engine run-ups and 
systems checks. 

(U) During the run-up period r the flight leader in helicop- 
ter 11 discovered that the pilot's spotlight -'a mission 
essential item for inflight signaling - was inoperative. The 
spotlight was replaced within about 10 minutes and all other 
systems che eked .gu fag igrinal ly « All aircraft were full systems 
capable as the NIHlfz'* turned roughly parallel with the Iranian 
coast. 

(y]J/^ The carrier increased speed to 30 knots and the 
helicopters commenced lift-off on schedule at 1505Z. In 
less than two minutes, all eight were airborne in near total 
darkness. At launch, NIHITZ was located approximately 58 NM 
from the planned coastal penetration point. As the flight 
joined up in a wide sweeping port turn and disappeared from 
sight, the helicopter communications officer on board the 
NIHITZ reported the launch via secure radio to COMJTF. 
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14152 




Following an uneventful take off, the^lead MC-130. 



cpurse which would be flown to penetrate the Iranian coast. 
Altitude was maintained at' 500-1000 feet above the ocean 
surface. Numerous commercial ships were observed as they 



Hormuz and the aircraft track was varied as necessary to avoid 
overflying visible shipping. As expected, there was consid- 
erable overwater haze. This helped to conceal the aircraft, 
or at least prevent identification as anything more than a 
C-130. The aircrew was alert for inbound helicopter traffic 
as the coast- in point approached. Both helicopter and fixed- 
wing flights had ..coordinated their routes and timing prior to 
launch. According to plan the RH-53s ifere scheduled to cross 
the coast at 1530Z, at an altitude below the MC-130. The 
aircrew did na t^ aM^ i-ttie helicopters at coast-ini several 
helicopter pilots reported later they had seen the C-VSO 
aircraft. 



Electronic Warfare Officers (BHO) had conducted an in-depth' 

'study of Iranian radar capabilities associated with the 
route flight. 



transited the shipping lanes to and from the Straits of 




It was dark by 1451 Z, civil twilight in thej^HIP 
Moon and stars were clearly discernible. MC-130 




1 fS 
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absolutely safe from nornal propagation of known Iranian' 
operational radars. This study confirmed the JTF J-2 intell- 
i^gj^ ai^alysis. 

id) After crossing the Iranian coast at 1527Z, the 
pilot adjusted his altitude to 2000 feet A6L. The aircraft 

the major ridge ^^"^ 

climbed to 3000 feet AGL soon thereafter. This approximate 
altitude (6,000 feet MSL) was maintained on the remainder of 

the flight to Desert One. The selected profile was still 
clear of ^gj||g||^|||||||gg|^^||gj||||^g^^^^^M^^^^HHM|H|p q^q^ 

By flying the modified (re- 
laxed) terrain following profile, fuel was also conserved. 
The aircrew began to observe a high overcast cloud deck at 
about 1630Z which screened out most of the 68% moonlight 
illumination. Approximate location at this point! was 29-22*N/ 
58-53 *E. An obstruction to downward visibility occurred which 
was initially interpreted as a combination of darkness and lack 
of ground definition of the sand dunes below. The fact that 
there was an obstcitction to visibility was not verified until 
the next ridge line was crossed and the hills could not be seen 
at distances beyond 1/2 to 1 mile. 

(u)4-S&fThe safety pilot was standing behind the aircraft 
commander. He reported to the Desert One Commander - who was 
positioned just behind the two navigators - that NVG visibility 
with the ground was deteriorating due to some unknown phenome- 
non. The Desert One Commander acknowledged this information 
and moved to the left pilot's side window and peered out, 
noting a hazy milky condition. He then returned to the nav- 
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igator*s position and cross checked the Forward Looking Infra- 



red (PLIR) picture which showed the ground clearly. Within 
10-15 minutes (1645Z)« the aircraft was back into a relatively 
clear area again. The phenomenont later identified as suspend- 
ed dust, had no effect on the MC-130 aircrew. The Desert One 
Commander did not consider the visibility problem of signifi- 
cant consequence to report to JTF although he had considered 
doing so. The aircraft therefore continued on toward Desert 



^ ^k^)- 7he HC-130 encountered a second dust area 10 minutes 
later (1700Z) but broke clear within IS minutes (17152). The 
FLIR again gave no indication of a visibility restriction. The 
Desert One Commander did not feel there was sufficent meteoro- 
logical data observed to warrant breaking radio silence to 
alert the JTF of a potential weather problem. Professional 
judgement on board was that the helicopter pilots could make it 
through this reduced visibility area. The helicopter commander 
was the best person qualified to decide whether or not to abort 
because of the iredtCced visibility phenomenon. Based on pre- 
vious experience working with the helicopter crews, the Desert 
One Commander determined that to recommend an abort would be 
unjustified. At approximately 1700Z the helicopters were 
approximately 120 NM into Iran and 80 - 90 NM south of the 
suspended dust. By approximately 1715Z, the C-130 was in the 
clear* headed for Desert One, some 50 minutes away. 



One maintaining radio silence. 
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Five C-130S Take - Off 1505-1527Z 




^ -i^^lHH^^^lBy the remaining C~130 aircrews and 
support personnel were preparing for the mission. The second 
MC-130 was to airlift ^^|0BLTA personnel (iQcluding- support 
perdbnhel) plus equipnentr and the third MC=^r90,^|^ DELTA 
personnel J (including support personnel) and t«osglte«<i|B^:;Qerpj[. 
POL personnel who would operate the blivet bladder system. 
Each of the EC-130 fuel bladder aircraft had only their crew 
complement of ten plus four DSAP POL specialists. No extra 
passengers or aircrew were carried. All personnel were abso- 
lutely required to perform some aspect of the insertion/rescue 
miss ion . 

■ 

( >(^ST At 1450Z the remaining five C-130s were starting 
engines and taxiing out to make good their assigned take-off 
times oft 

NCr^SO 12 1510Z 

Plight of two 

EC-130..^-- 15112 



1517Z 
1518Z 
1519Z 



Flight of Three 



MC-130 «3 
,EC-130 #2 
EC-130 f3 

There were ttro problems incident to the departure of 
the remaining C-130s. The first was limited parking and taxi 
space. The second was the gross weight of the aircraft, i 

The 
The 

normal max gross weight for C-130 aircraft Is 155 thousand 
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pounds and Emergency Wartime Planning Weight is 175 thousand 
pounds. Consequently initial taxi and takeoff required slow 
movement with minimal turning to keep stress on landing gears 
and^airfj;ames manageable. 

-^^sTThe MC-130 aircraft taxied as briefed but the 
EC-130S were out of order because of parking location. 
There was some confusion getting the three EC-1308 to the 
end of the runway.. This caused the* third MC-130 to takeoff 
seven minutes late. Since the first EC-130 was not in 
position to take off after HC-130 #2, he waited and took off 
last after EC-130 #3 and flew in a formation of four with 
HC-130 13 as lead. There was some problem during join up, 
but the formation was intact as they approached the Iranian 
coastline and the flig.ht progressed as scheduled. Over the 
[the flight received several threat signals from 
RWR gear Vil^mHBilH^|HHH|HH| These signals were 
assumed to be coming from the NINITZ Battle Group - a suppos- 
ition which was later confirmed. 




HELICOPTERS ENRQOTE - 1510Z 

pj^^fl^&f While the last five C-130s were launchin* 

the helicopter formation was proceeding toward 
Iran. Visibility was about three miles in light haze. No 
shipping was observed enroute to the coast and an altitude 
Qf^PjjjUlUjjjjjjl^ above the water was maintained. At about 
1^ 1525Z, several helicopter aircrews spotted a single black 
C-130 which passed low overhead flying at about 250 knots" in 
the same direction. The lead helicopter pilots noticed that 
their PINS and OMEGA were giving slightly different position 
indications. Consequently, they visually lined-up on the 
MC-130*s direction of flight since both the fixed-wing and 
helicopter elements had approximately the same coast-in 
point. 

(T»T"At 1540Z the eight helicopters crossed the coast 
f\ in a tight line astern formation {H|^^^^^^ Visi- 
bility gradually improved and the flight assumed its normal 
formation of .Boctinir:-" V . This formation had been preplan- 
ned for portions of the flight which did not pass near 
^ populated areas or ) known gendarmerie poatg^- Conversely, 

when such areas were approached, the flight swung into an 
echelon to place the maximum number of helicopters away from 
the threat. Throughout mission planning, it had been 
clearly recognized that there was a need to balance the 
requirement to stay low for navigational purposes against 
the possibility of aural or visual detection from the 
ground. As with the C-1 308,. .radar was considered a threat 
'^ly-Sior ..^hq^fiAcly 'p6rtlo<te""6f the fliglit: ** Known Iranian 
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radars should not detect th^'tnlssion 

^HHHHHI^^^^^^B ' The requirement to remain within 
visual ground contact was governed by visual navigational 
criteria rather than security constraints. 

^^^^€S It should be noted that several helicopter pilots 
had discussed' the Iranian radar ^^i^sA^rY^^^flH^HHjHHHj 
^^^I^^^^^^^^^^^B aboard the NIHITZ who had some 

of the radars but was not involved in flight operations. m| 




been planted among the helicopter pilots, probably erroneously, 

that Iranian capabilities might be better than anticipated. 
This information may have influenced some of the pilots to be 
reluctant to Exceed 1,000 feet AGL later during the mission 
profile while flying in the dust phenomenon. 



* t^) The helicopter flight crossed the coast approxi- 
mately four nautical miles west of the intended penetration 
point and corrected course to reach the first turn point. 
At this stage, the flight was about 10 minutes behind schedule 
partially due to flight join up procedures and also the launch 
positioning of NIHITZ some 8-10 NH further to sea than had been 
planned. 

^he flight leader experienced divergence in readings 
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between PINS and OMEGA. Neither system could be properly 
updated. One was providing good latitude data while the other 
appeared to be functioning correctly for longitude only. On 
aircraft 16, the 0HG6A was slightly inaccurate but PINS remain- 
ed solid. Helicopter #6 also found that his electrically 
powered transfer system for internal tank number two was 
inoperative. Fuel could be transferred manually after the 
helicopter reached Desert One. In helicopter #7, pilots noted 



that the master caution light periodically flickered and the 
number one fuel light came on and off but this was not of major 
concern. Aircraft #8^ observed an intermediate gear box chip 
warning light shortly after crossing the coast. Since the gear 
box had been recently changed, the pilots concluded the light 
was probably caused by fine metal filings rather than a 
bonafide gear chip and was disregarded. All indications 
discussed were minor in nature and had no bearing on the 
conduct of the flight. At this point the flight had been in 
the air for about an hour and a half and formations were 
being maintained -asrzplanned. 



s 
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HELICOPTER %6 LAMPS - 1705Z 

(o)^ At approximately 1700 Z, helicopter #6 received a 
dual Blade Inspection Method (BIM) warning. When the 
warning was received the formation was approximately 140 NH 
inside Iran and flying over a large dry lake bed. Standard 
emergency procedures for dual BIM indication call for 
decreasing aircraft speed to 80-90 kts and immediate land- 
ing. The BIM indicator is designed to warn pilots of a loss 
of nitrogen pressure in the extruded aluminum rotor blades; 
i.e., impending blade failure due to loss of spar integrity. 
The pilot consequently broke formation, turned on his upper 
infrared rotating light beacon to indicate intentions to 
land and descended to the soft lake bed. While the crew of 
«6 exited the aircraft, the plane captain physically in- 
spected the blade and its external BIM indicator. Helicop- 
ter #8 landed in accordance with his prebriefed role as 
enroute mission BAR. The blade fault indication was visual- 
ly confirmed wi^h^tfte*' external indicator and since 16 was no 
longer airworthy, the crew and all classified material were 
transferred to 18. Within 10 minutes, #8 was airborne again 
although now flying as a single unit. 

^Uj^JW When #6 and #8 descended, the flight leader 
reported via secure TACSAT radio to COMJTP that two helicop- 
ters were landing. Aboard the NIMITZ the general area of the 
downed aircraft was plotted as just north of the lake bed. 
This position was within the range of the .Marine CH-53D SAR 
aircraft which had been prepositioned aboard NIMITZ the 
previous day from the Amphibious Ready proup embarked in USS 
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OKINAWA. Radio silence was pre-brlefed to mean that situa- 
tions were manageable and emergency assistance was not 
required. Not having received a message which would justify 
external support, the SAR remained on standby station aboard 
ship. 

(U) At approximately 1740Z, the helicopter flight had 

just passed turnpoint »4, some 230 miles inland, and was on 
course along the ^final long leg to Desert One. The flight 
then consisted of #1, 2, 3, 4, S and 7 in formation with #8 
about 40NM behind. Except for the loss of 16, the mission 
was proceeding well. , 

It was at about this point that pilots began to 
notice a strange murky cloud-like phenomenon. One described 
it as "Los Angeles snog without funes" another said it was 
like "a wall of talcum powder". The flight had just com- 
pleted one of its echelon right formation areas and was 
somewhat spread out in transition back to section "V". As 
the helicopters entered the reduced visibility regime the 
lead MC-130 was^'ffcmie' 1 60 NM north of the main helicopter 
formation and 100 miles from Desert One, (See attached chart 
for approximate aircraft locations at 17402) 
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(jJ^*j('^T^ when the report of two helicopters landing was 
received at approximately 1710Z, COHJTF and his staff 
assessed the situation. Similar incidents had occurred 
during rehearsals and the helicopter designated to pickup 
the downed crew had landed with them. This was part of the 
contingency planning. There was no reason to modify the 
mission. 
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C-1308 APPROACH DESERT ONE - 1730Z ' 

^,jfW At about 1730Z, 120 miles out from Desert One, 
^mUmHlll^positloned himself behind the co-pilot 
of the lead C-130 so he could assist in directing the pilot 

'with verbal comments. A second CCT NCO 




; i^jlffjtffl/l/Kltitltt^Kltlit'^^^^ system^ 

oped Cor the mission, was positioned on top of the circuit 
breaker panel at station 245 just below the cockpit overhead 
escape hatch. 




While the lead HC-130 was nearing Desert One;**three 
ITc-lSSs launched (one ART - two nonr e fuel able 
■■■MUbetween 1737Z and 1836Z for the EC-ISO egress refuel- 
ing point, 120 NM southeast of the Iranian coast. Tankers 
were to be on station 2330-0030Z with a capability to off-load 
8,000 to 10,000 pounds of fuel to each returning EC-130. It 
was determined that should the C-130s be required at Desert One 
longer than one hour and fifteen minutes and still refuel eight 
helicopters, they would require inflight refueling enroute 
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MC-130 #2, and MC-130 §3 with EC-1308 «1, #2, and 
13 In formation were now (1740Z) about half way between 
the Iranian coast and Desert One, They too were encounter- 
ing conditions of limited visibility. The aircraft coramand- 
er of MC-130 was Initially concerned about his four ship 
fornation integrity; however, major problems were not encoun- 
tered. The visibility was such that for about 30 minutes #3 
had no visual contact with the ground or horizon (except for 
TF radar S FLIR) flying between 1000 and _2000 feet AGL. 
Even though t3 could not see the ground or horizon, he could 
still see the other aircraft in formation with him. The 
visibility improved considerably about 45 minutes (1835Z) 
out from the LZ. 

4*ffr At 18052, the lead MC-13B (#1) commenced a low 
level FLIR pass over the landing zone to ensure that the 
runway was free of obstacles and the adjacent roadway was 
clear. Both the landing strip and the highway were easily 
discernible through 'the night vision goggles as the aircraft 
passed over. This procedure proved well advised as a lone 
truck was seen proceeding east on the road toward Tabas. 



A 




Ifche pilot to land just to the right, then roll 

ou^ 4H^^^HHH||Hy (080-085 heading) . 

To do otherwise might cause the C-130 to impact on a shoulder 
of the roadbed, which could produce disastrous results. 

The pilot executed a planned 'go around' procedure 
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ensuring the truck was well out of the area. The FLIR turret 
was retracted- so "£hat the aircraft landing gear could be 
lowered* and the aircraft turned to downwind leg for landing. 
The aircraft turned base in a box pattern but when on final had 
to execute a second 'go arounJ' because the HC-130 was too 
close-in for a safe line-up. A second box pattern was flown 
and the landing accomplished at 181 OZ. The touchdown was hard 
but the landing roll was normal. The aircraft stopped in about 
3500 feetr and off loaded the road block team, CCT, and DELTA 
Upon leaving the aircraft the Desert One Commander directed the 
radio operator to send the arrival message to JTF. it was 
soon discovered that the WSC-3 radio system was inoperative due 
to damage from the hard landing. Therefore the arrival message 
went out at 1856Z using the aircraft non-9ecur^ HP radio for 
the single CEOI codeword transmission. A portable TACSAT was 



riot included as part of the equipment on this aircraft. 
^(jB^JsY The security force was tasked with ensuring that no 
Iranian personnel or vehicles entered or observed operations 
at Desert One.-, -X^ this could not be prevented* security 
team members were to detain personnel and bring them out of 
Iran. Any such detainees would be returned the second evening. 
The force was divided into two groups. The Security Force 
Commander ^Ullllimillllll^ comprised the element which would block 
access to the landing area from the east. A Pars! linguist 
was part of this team. The second security element, 
responsible for the western area, also included a US military 
interpreter. 

^'^iSfiT As the aircraft taxied to a stop* the Security Force 
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Commander was one of the first men on the ground. Looking 
westward, he immediately saw a large vehicle traveling toward 
him. Followed closely by another member of his team, he 
proceeded quickly to the center of the road which bisect- 
ed the landing area. By this time he could recognize the 
oncoming vehicle as a passenger bus and attempted to flag it 
down. The bus driver blinked his lights at the men in the road 
and appeared to increase his speed. In response, a M203 40MM 
grenade and CAR-15 carbine rounds were fired over the bus. The 
projectiles did not strike the vehicle but the action was 
sufficient to cause the driver to stop. 

fL»l,4erwhen the Security Commander boarded the bus he found 
43 passengers (men, women and children) in addition to the 
driver. Through his interpreter, he directed the passengers 
to disembark and remain quiet. He emphasized that no one 
would be harmed if they followed instructions. While the 
Iranians began leaving the bus, the security force commander 
saw a flash and fire further to the west. This was the 
result of a seco«a- vehicle incident involving the western 
area blacking team. 




began to assist the security team 
in managing the bus passengers. A short time later, the 
|MI|^HHHtf a&S^ed full responsibility for the bus and 
its passengers. Illlllllllllllimipf exercised detainee handling 
techniques in which they had trained extensively. Control 
of the passengers was positive and complete throughout the 
time they were detained. 
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ly) UST The leader of the second security team 'had deplaned 
from the aircraft's rear ramp and moved quickly to a posi- 
tion about 200 meters to the right rear. He was joined by a 
second team member who was riding one of the four motor- 
cycles carried on the mission for use at the refuel site. 
The two men saw the headlights of the bus and observed 
the weapons fire. Without waiting for the remainder of the 
western team, they jumped onto the motorcycle and proceeded 
toward their preplanned position to ensure that no other 
vehicles entered the landing area. 

(i)) As the two security force personnel traveled down 
the dirt track, they met another set of headlights moving in 
their direction at high speed. They swerved the bike to the 
south side o£ the road and the leader ran to the center and 
began waving his ams at what appeared to be a small fuel 
truck. As in 'the case of the bus, the tanker truck display- 
ed no inclination to halt. The team leader fired several 
rifle shots in the air but the vehicle kept coming. He then 
fired directly'^iiinis- the front of the vehicle knocking out 
one headlight. Almost simultaneously, the other team member 
fired his M-72 LAW at the vehicle's right front. The rocket 
propelled projectile struck the ground just below the 
truck's front wheels and exploded setting the vehicle on 
fire. The team leader ran across the road to the north side 
and saw another small truck that had been following the now 
burning tanker. The driver of the first vehicle had jumped 
from the cab and ran to his trailing companion who was in 
the process of executing a "U" turn. The security team 
leader directed his companion to chase the second truck on 
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his motorcycle and attempt to stop it. Shortly after he 
left in pursuit of the truck, two additional security force 
personnel arrived. One was dispatched on a second cycle to 
join in the chase while the other remained at the blocking 
position. The two cyclists were unable to overtake the escap- 
ing truck which headed westward toward Aliabad at an extremely 
high rate of speed. The truck apparently turned off the main 
road onto an intersecting track and was lost from view. Both 
of the cyclists then returned to the western blocking position. 
This sequence of events was reported to the Security Force 
Commander who by now had arrived with additional security force 
members. 

J^^^^ The Desert One, DELTA, and Security Force Command- 
ers assessed potential mission compromise and came to the 
conclusion that the operation should proceed. Their ration- 
ale was that the truck occupants could not have seen or heard 
the C-130 and that the landing was therefore undetected. The 
tactics employed by the two vehicles suggested a well rehearsed 
plan to evade Irantan government security forces and there was 
a high probability that the trucks were engaged in some sort of 
illegal activity such as smuggling. Thus it seemed unlikely 
that they would report the incident to anyone in official 
authority. "(There is no intelligence information to indicate 
occupants of the truck ever made a report. ) 

(U) No other vehicle approached the landing zone during 
the next four hours while US forces were at Desert One. Had 
the first MC-130 landed fifteen minutes later, the refueling 
operation would have had the Iranian desert completely to 
itself. (For disposition of aircraft at this point see 
following page) 
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^1^^ {JMT) By 1900Z, two landing strips (North/South) had 
been resurveyed and lighted by the CCT. The Desert One 
Commander was standing beside-, the CCT Commander in the road 
as the next "llC-13Q9- («T made his approach. It was obvious 
from the aircraft's heading that he was not on the final 
approach course. He was observed to cross the flaming fuel 
truck on the north side of the road at a 20 degree angle to 
the runway. The pilot quickly realized his erroneous 
heading and execu^;ed a go-aroand without CCT intervention. 
He then made a tight box pattern and landed successfully on 
the second try at 1915Z. The aircraft rolled out and 
offloaded the 51 passengers at the 4,000 foot mark. He was 
then marshalled in a left turn to the north side oC the 
runway facing oncoming traffic to await the landing of other 
aircraft. It was apparent that the burning tanker truck 
was very near -to the final approach landing course of the 
north runway. This made use of NVGs difficult because of 
the "Blooming" effect from excess light on the image inten- 
sifier device -4 whlteiirOMttj^. . Pilots later reported it was"" 
very difficult to see the runway lights on the-natth slde*bf 
the road. MC-lS> #3 landed without difficulty at 1917Z on 
the south LZf and discharged his 30 passengers and their 
support equipment. The EC-130s orbited the field and sequenced 
themselves for landing at their appointed times. MC-130 #3 
was marshalled to the south side of the east end of the 
south strip and began setting up his three blivet refueling 
system to be used as a back-up to the EC-130 tankers. There 
was a short delay while DELTA moved the helicopter camouflage 
nets from the MC-130s which had just landed. The second 
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and third MC-130s were being moved off the Lz into the 
parallel area as EC- 130s #2 and #3 landed. A CCT member 
broke radio silence to advise the third MC-130 to expedite 
moving o£f the south side clear zone, to make room for a 
landing aircraft. At this point there were five C-1308 on 
the ground. (MC-130s #1-3, EC-130s #2,3). As planned, the 
lead and #2^-1 30s launched at 1924Z and 19252 to relieve 
congestion and returnefi||||||Pm|||m^ The Desert One Command- 
er began to use DELTA'S secure PT-2 5 radio which was set-up 
in the road to communicate with JTP. At 1955Z he reported 
LZ weather conditions to JTF as high thin scattered clouds 
with visibility 3-5 miles, light surface winds. 



while HC-130 f 1 and #2^ launched to ensure he would not 
conflict with their departure routing on the return leg. 
The pilot then entered downwind and made two approaches to 
the north LZ, past the burning POL truck, finally landing on 
the third try at 1930Z. The light from the fire also 
obscured his view_.on. final approach. After landing the CCT 
marshalled him to his fuel off load position. All three 
tankers were now on the ground along with the one MC-130 
back-up fuel aircraft. (See chart, on following page). 
Three 150 foot refueling hoses were laid out behind each 
tanker by the four man mobile POL team aboard each EC-130, 
A Mobile Fuels Detachment from MacDill AFB provided the 
NCOIC and leader of the POL crews. The loadmaster on each 
tanker directed POL activities of his respective aircraft, 
and maintained interphone contact with the cockpit. All 
personnel participating in this activity wore NVGs and 
worked under total black out conditions. The POL crews 




The last EC-130 (#1) orbited directly over the LZ 
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manned pumps and hoses ifhile CCT personnel stood by to taxi 
helicopters to their appropriate refuel poiiitV' The well 
rehearsed plan, was for POL sp<s^K|^Bts to hand the refueling 
libzzle to thte" hplieopter -crew: -chief ^tyfi^iaecompllsh the 
actual refueling* The entire refueling operation to pun^ 
1^700 gallons. to*^lctr helicopter,, and load DELTA would take 
no more than 40 miniiBes. The Desert One Commander called 
COMJTP at 1925Z, to report the incidents with the three 
vehicles, and theif again at 1940Z to confirm that Desert One 
was prepared to receive the incoming helicopters. 
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HELICOPTERS ENCOUNTER DUST 1740 Z 

f /i&f^'At 1740Z the formation of six helicopters entered 
the first area of dust. Visibility through the NVGs had 
decreased to 300-400 meters and was getting steadily worse. 
Helicopters fl and |2 were flying a tight section at ap- 
proximately 800 feet AGL with the second helicopter slightly 
above and behind. \ Rotor tip separation was 15-20 meter*. 
Helicopters f3 and #4 were still closing formation about 
1,000 meters astern. Numbers 5 and 7 were tucked in tight, 
100 meters behind and 'slightly above #3 and f4. All air- 
craft were making approximately 130 knots in negligible 
headwinds. Buffeting, other than that normally associated 
with crossing high terrain features, had not been encounter- 
ed. Five more minutes of flying produced the first major 
crisis of the helicopter mission. The Plight Leader in 
helicopter II completely lost visual contact with both the 
ground and the remaining members of the flight. 
(U)S^ At about 1745Z the Flight Leader decided to return 
to a clear area in order to assess the situation and to 
consider an alternate profile for the mission. Upon execut- 
ing his turn he informed COMJTF of the visibility problems on 
secure TACSAT radior which was not receivable by the other 
helicopters. Helicopters fl and |2 landed in a relatively 
dustfree desert area and transmitted their status to COMJTF 
at 1823Z {COHJTF did not receive the transmission). Mean- 
while, the remainder of the flight (#3, 4, 5 and 7), contin- 
ued through the dust toward Desert One, Number three was now 
flying the lead in the four helicopter formation. 
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(u)X8T On the ground the Helicopter Flight Leader consider- 



ed the situation. There were now 14 aircraft well within 
Iranian airspace. Hission abort at this stage would likely 
lead to mission compromise. He knew that helicopters t6 and 
#8 had landed earlier. He also concluded that the rest of 
the flight had not observed his turn and were still inbound 
to the refuel area. Hoping that the dust problems were 
localized, he elected to relaunch and not call for a 
weather abort. At 184SZ, 20 minutes after take off, he 
advised COMJTP that he was again enroute and that at least 
six helicopters were enroute to Desert One* 



The helicopters had now been flying in instrument 
meteorological conditions (IMC) on and off for over an hour 
in a totally unexpected phenomenon which the pilots had 
never experienced and which was unforecast. The dust hung 
in -layers at varying altitudes. While in the worst of the 
dust, some of the pilots ascended to as high as /5,000 feet 
AGL and some descended to less than 50 feet above the 
ground, but they.coid^'not break out of the regime which one 
pilot equated to "flying inside a bottle of chocolate miliT". 
Each pilot felt that the ambient air temperature had increased 
and while there was still no wind or buffeting, most were 
experiencing episodes of vertigo. Helicopter #3 was still 
leading with #4 as wingraan, #5 and #7 were fading in and out 
of visual contact both with the first section and with each 
other. There were long periods during which no one could 
see the ground although they knew that a major mountain 





11-39 



AAR-3-36 




range with peaks of 9,000 - 11,000 feet was off to their 
left and that they would be required to negotiate a mountain 
pass near Darband, some 95 miles southeast of Desert One. 
^U) icT While flying in formation, aircrews adopted similar 
flight procedures during penetration of the dust. While 
one pilot wearing NVGs flew the aircraft and maintained 
visual reference on the other ' aircraft, the other pilot 
monitored the In^^truments, navigated and performed other 
duties. These extremely demanding flight conditions contri- 
buted to the beginnings of fatigue. 

[u)is) Two aircraft Jrn particular were having problems. 
At approximately 1850Z, helicopter t2 had experienced a 
failure in the second stage hydraulic system which powers 
the number one Automatic Flight Control System (AFCS) servo 
and the second stage of the primary flight control servos. 
In peacetime, loss of second stage hydraulics is a "land as 
soon as possible* emergency. The aircraft must be cautious- 
ly flown with only one primary hydraulic system because any 
rapid control manipulations could cause the remaining pump 
to cavitate, resulting in control lockup. While the pilots 
were mindful of this situation, they suspected that the 
failure was caused by a hydraulic leak which could be repair- 
ed at Desert One. Rather than land, they elected to contin- 
ue. Helicopter 15 also had several serious problems. The 
co-pilot wearing NVGs suffered from persistent vertigo. In 
the cargo compartment, the DCOMJTF for Helicopter Operations 
considered substituting himself for the co-pllot but did not 
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do so since he was not fully qualified In the RH~53. The 
aircraft then began to experience partial flight instrument 
failures. 

(^U)5hortly after take-off from the NIMITZ, helicopter 
#5*8 TACAN became inoperable. As early as 16302* the pilot 
of 15 also detected a minor unsolicited yaw input from the 
Automatic night Control System. This was Irritating but 
did not pose real ^^safety problems under the then-prevailing 
visual flight conditions. During the initial period of 
reduced visibility* #5 and 17 Clew as a section attempting 
to maintain only that^degree of separation necessary for 
safety. When the dust thinned* the sections would tightenup 
and irtien It became worse* prudence dictated greater distances 
between rotors. At about 1855Z* #5 and 17 were almost 
parallel with 100 meters lateral separation when visibility 
was suddenly reduced to near zero and the co-pilot who was 
flying the helicopter suffered another episode of vertigo. 
The pilot of f5 noticed his precessing attitude indicator 
was falsely dispiayTng the roll/pitch of the aircraft and 
that the heading indicator was frozen. The ONEGA was down 
and PINS appeared to be about 5 NH off. In the midst of 
these, .distractions, #5 lost visual contact with all the 
other aircraft. 

j^lf|f^B^[i^nowing that helicopter 17 was somewhere off his 
port wing, #5 executed a descending spiral to starboard in 
hopes of finding some identifiable terrain feature* At 75 
feet AGL indicated, the ground was still obscured by the 
dust. Mot wanting to chance going any lower and being unsure 
of his exact location, the aircraft commander faced a difficult 
decision. He knew that he was more than 150 miles from Desert 
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One and still had to navigate through the mountain pass 
at Darband. He had lost contact with the rest of the 
aircraft but assumed that at least six were still enroute to 
the refuel area. He tuned in Darband VOR but was unable to 
get a signal. Consulting with the DCOMJTF for Helicopter 
Operations and the co-pilotf he discussed the options. They 
could climb in hopes of finding the top of the dust cloud 
and perhaps get some kind of visual fix on a distant terrain 
feature. Alternatively* they could turn back toward the 
coast with the aid of PINS until they were back out of the 
dust when they could a^ain navigate visually. The TACAN was 
inoperable so he would not be able to use the portable TACAN 
at Desert One to make an approach. ' The aircraft's heading 
indicator was also out of commission. The pilot concluded 
he could not navigate accurately enough to clear the 
mountains in the reduced visibility. The three aviators 
then discussed the possibility of turning back. 

^(y)4-sT The pilot computed fuel required to return to the 
NIMIT2 and detBrairnsd- that he might not have enough to get 
back to the coast. The idea of trying for Pakistan was 
considered and discarded because it would result in mission 
compromise. The aircrew knew that the'^fiar ine CH-53 SAR 
helicopter was standing, by on NIMITZ and that the Navy 
would pick them up if they went down in the water. Based on 
these dlscusslonSf the aircraft commander favored returning 
to the ship. The other two agreed. At approximately 1900Z, 
<5 turned back toward NIMITZ. The radio operator was 
requested to use the portable secure PT-25 (designed for' 
ground operations) but could not because of the size of the 
antenna and cabin constraints. At 1946Z helicopter t5 
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initiated the first of several unsecure HF rad'io calls to 
advise COMJTP and the NIMITZ of his return to the carrier. 

^) The pilot in helicopter 13 did not see 15 turn. 
When visibility improved somewhat #5 vas simply gone and 
the formation was reduced to three HH-53s. Ak^ut half an hour 
before losing sight of 15, the pilot of\^3 'had seen other 
aircraft flying at about the same altitude further to the 
west. He identified them as four C-130s flying parallel to 
his track at aboi)t twice his speed. This formation was 
MC-130 #3 which was leading the three 50-130 fuel aircraft. 
At the time, lateral visibility was 1-2 miles in moderate 
dust. The C-130S were visible for about 30 seconds. Even 
this brief contact, however* raised helicopter #3's confi- 
dence in his navigation. As at the coast-in point, the 
C-130S did not see the helicopters. 

At about. 1905Z, helicopters #3, 4, and 7 began a 
long climb to clear the high ground south of Darband. At 
8,000 feet MSL, the dust was still present so the flight 
went another l,OQO^eet higher (maximum terrain altitude in 
this vicinity is 9,d00 feet). Approximately 90 NH south *oC 
Desert One the dust began to abate. Visual contact with 
terrain was reacquired through the NVGs on some occasions. 
As the aircraft descended however, they continued to run 
into patches of reduced visibility between 100 and 1,000 
feet above the desert. Piiiaily,* a positive lock was gained 
on the Desert One TACAN at about 30 nautical miles out. 
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it was difficult to monitor TACSAT 
transmissions by helicopter #K This was due in part to 
, propagation and the^less efficient TACSAT installed on the 
^ helicopter. DCOMJTF|H^m|p was, better able to 

monitor transmissions and frequently relayed. When the 
Helicopter Flight Leader repotted reduced visibility, the 
Chief of Staff consulted the JTP Weather Officer. The Weather 
Officer was questioned about the reduced visibility but he had 
insufficient data on which to base any judgement. 
^(|^*^Twenty minutes after taking off from the desert 
(1845Z), the Helicopter Plight Leader reported he and #2 
were airborne, enroute to the refueling site, and would be 
low on fuel when they arrived. JTF headquarters had not 
received the report that the two had landed and this report 
created concern regarding the number of helicopters avail- 
able. It was not clear whether six or seven helicopters 
were still operatiggal. At 1948Z, the Helicopter Plight 
Leader requested weather at Desert One. In response, JTF 
tasked the Mission Weather Officer to prepare a new forecast 
for the remainder of the flight from Desert One to the 
hideout site. Having evaluated the latest satellite imagery 
C ( 1503Z) and later observatlon^ij||||||||m|||||p'the Weather 
Officer transmitted at 20182 a message of high cirrus clouds 
^ and surface winds, variable at five knots. At 2020zm|||g| 
amplified the weather forecast given to helicopter t1 with 
Desert One's report of high overcast and five miles visibility. 
The latter report provided assurance to the Plight Leader that 
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the weather at Desert One was suitable for mission continuation. 
Helicopter #5 enroute to NIMITZ at this point did not hear this 
transmission. (Helicopter #5 did not have a tACSAT radio suit- 
able for airborne use). 

^^^I^Hp: During this period, the attention of the 
staff was temporarily diverted from the helicopters when it 
was reported at 19252 that the first MC-130 had landed at 
Desert One and that the security element had stopped the 
bus. Although some apprehension was expressed about the 
incident, it was generally believed that the situation was 
still under control. Of greater concern was the escape of 
the pickup truck driver and the driver of the truck that had 
been destroyed shortly after the bus incident. 




An 



assistant J3 was tasked to continually compute time/distance 
factors to determine the ability of the helicopters to arrive 
at the hide-site prior to daylight. It was dej:ermined that 
they were still within the operational envelope. 

(u)tJGt Realizing that the MC and EC-130s would be required 
to remain on the ground longer than originally envisioned, - 
another officer was tasked to compute their fuel status and 
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to advise the COHJTF «fhen they had to get off the ground in 
order to make it back to the tankers. 
£ 4^0^^ J}using- the course of these events, two medical 
evacuation C'-141 aircraft which had been deployed earlier 
^mmHimpI submitted a routine secure radio report that they 
had arrived. 




DRAFT 



HELICOPTERS CONTINUE - 20002 

^U)i^ By 2000Z, helicopters #3 and 14 with #7 in trail 
had crested the last mountain spine and were nearing the 
landing zone. Approaching from the southwest, generally 
along the same track that the C-130s had used, they first 
spotted the burning gasoline tanker truck and then the runway 
lights. According to plan, #3 was to refuel from the northern- 
most EC-130 along^with |1 and |2. Helicopters «4, #5, and «6 
were scheduled to refuel from the other EC-130 north of the 
road with #7 and IB hooking-up on the single EC-130 on the 
south side. Helicopter #3 angled his approach to bring himself 
into refueling position behind the northernmost EC-130 by 
ground taxi. Shortly after putting the helicopter on the 
ground at 20222, the nose wheel struck one of the ruts left by 
the C-130 during- its landing. The impact bent the nose gear 
cam and deflated both tires. At that time the helicopter was 
traveling at about five knots and under positive direction of a 
ground contctfllet^liipped with lighted wands. Since the 
nosewheel was no longer steerable, the pilot lifted the heli- 
copter into a shallow orbit above the dust cloud, lined up on 
the northernmost refueler, and made a straight in air taxi 
approach. 

Helicopter #4 air taxied under ground control to 
the center spot behind the same refueler. The depth of the 
loose sand on the northern most airstrip was deeper than 
expected. This condition resulted in the helicopter pilots 
being required to actually lift off the ground and air taxi 
rather than ground taxi. Meanifhile, #7 came straight into 
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position behind the lone EC-130 parked south 'of the road. 
There was less loose sand on the south LZ surface than on 
the northern side o£ the road and the pilots could ground 
taxi. According to the plan, the helicopters should have_ 
been taking off for the DELTA transfer point at about this 
time. In fact* only half of the necessary force had ar- 
rived. Three others (18, «1, #2) were still 30-40 minutes 
out. 




a» ftffWHRT 11-48 AAR-3-45 

DRAFT 






At JTF headquarters 




COHJTF was concerned 



with the time sequencing of events that had thus far tran- 
spired. He knew that two helicopters had landed in the 
desert and that one (f5) was returning to the NIMITZ. He 
also recognized that there were three helicopters at Desert 
One and that #1 and #2 were enroute. This gave a total of 



six known helicopters — five of which were apparently mission 
capable. He suspected that at least one more helicopter was 
enroute to the refuel^ site since nothing had been heard from 
the pair that had landed in the lake bed at 17102, -but he could 
not be sure. At 2042Z, COHJTF asked Desert One Commander to 
consider the possibility of trying to go on with less than the 
planned minimum of six. Perhaps a combination of actions to 
reduce weight on the helicopters and the lower than forecast 
temperature could enable five helicopters to lift DELTA. 
Shortly after this conversation, helicopter #8 arrived over the 
refuel area witlf-fl»e crew of helicopter #6 onboard. 

.t^&f At 2050Z helicopter #8 landed at the refuel site 
and positioned behind the northern most EC-130. The crew of 
helicopter #6 deplaned. The plan was for any crew whose 
helicopter did not make it to Desert One to be flown out 
in the C-130s once refueling was completed. The only excep- 
tions to this guideline were the pilots of helicopters #1 and 
13, the Flight Leader and the Operations Officer. When the 
Operations Officer learned^ that §6 was no longer in the mission 
and 15 was returning to the NIHITZ, he recognized that both 
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of the helicopters originally scheduled "to make the pick-up at 



^""i?!. decided that he would recoimnend that helicopter T3 
assume €he HP A pick-up role. * 

At 2058Z, helicopters II and #2 approached Desert 
One from the east, executed a left orbit and commenced landing. 
Helicopter il lined-up on the inboard BC-130 , north of the road. 
There were no other helicopters refueling there. He could see 
#3 in the positiorh where he was originally scheduled. As in 
the earlier case of #3, as soon as #1 began to taxi he struck a 
landing rut which rolled one of his nose tires off its rim. 
Helicopter #2 landed south of the road and ground taxied to 
position behind his refuel C-130 without difficulty. 

(y) 1$) Helicopter #1 immediately began refueling. The 
DELTA Commander was concerned because of the lateness of the 
hour. He went to #1 and asked if he could continue. Mean- 
while, the Desert One Commander arrived. He had just spoken 
with COMJTF who had discussed launching four helicopters 
while the other two were refueling and then have the last 
pair fly to the transfer point after they refueled. Desert 
Commander advised COHJTF that six helicopters were in 
position and the plan was to launch within 40 minutes. It 
was now about 2110Z. 



-time to the transfer point. Since Morning Nautical Twilight 
would come shortly after midnight zulu time {0016Z), there 
was scant probability of reaching the rendezvous site in 
total darkness. Still, Civil Twilight <the condition of 
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It would take over two hours of additional flight 
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last darkness desired for landing) would not occur until" 
0122Z and thus it seemed that while the transfer point might 
not be made in total darkness, it was still likely that the 
helicopters would arrive before daylight. The Helicopter 
Plight Leader and the DELTA Commander agreed that they should 
proceed. DELTA personne? began moving from their staging area 
in the road to each of the six helicopters (Actual parking 
arrangement is shown on following page). 

(O) There were now a total of nine aircraft with engines 
running at Desert One. The C-130 fuel situation was becoming 
near critical because, of the elapsed 90 minute ground time. 
The Desert One Commander had already authorized the C-130s to 
draw 1000 gallons of fuel which had been carried in for the two 
helicopters that did not arrive and this alleviated the problem 
to a degree. Additionally, at 2112Z he had requested that the 
KC-135S on station remain as long as possible in case the 
C-130S needed to refuel on the outbound flight. 

(u)ue1 The helicopters were all turning except for #2. 
Immediately u^n-^feisfihg , it had been shut down so that the 
crew could determine the exact cause of the aircraft's inflight 
hydraulic failure. Two of the crewmen climbed to the top of 
the aircraft and opened the inspection panels which permit 
entry to the accessory gearbox. The area was covered with 
hydraulic fluid which appeared to have come from the area of a 
jam nut atop one of the hydraulic lines leading to the primary 
servo's second stage pump return. Further inspection disclosed 
that the second stage pump had failed because of fluid starv- 
ation and was completely burned out. In normal daylight 
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situations, the second stage pump can be replaced in about 45 
minutes. But, there was no spare pump available and^even if 
one had been brought along, there was no time to change it. 
The force was down to five mission capable helicopters, 
[u)(/S The co-pilot of helicopter 12 walked across the 
road to inform the Helicopter Flight Leader, Qn the way he 
informed the: DELTA Commander. By this time DELTA had finish- 
ed loading and was^ waiting only for refueling to be complet- 
ed. The Desert One Commander climbed into the cockpit of t2. 
He was informed by the pilot that the aircraft had an abort 
condition. He then went to tl where the Helicopter Flight 
Leader verified that 12 was not safe to fly, particularly 
with 20 troops and their gear. The Desert One and DELTA 
Commanders concluded that there were only five helicopters 
capable of continuing. They discussed whether there was any 
way to scale down the assault force and still do the job. 
The DELTA Commander said no- The plan called for a minimum 
of six operational helicopters. There was no margin to 
proceed with fewer! every man, piece of equipment, and 
all munitions were essential. Both men were bitterly disap- 
pointed. It was now 21282 and lead elements of the force had 
been in'the Iranian desert for over three hours. 
f^^ffniJ^^ As the DELTA Commander began directing his troops 
to deplane and board the EC-130S, the Desert One Commander 
^ spoke ' with JUmmmi^he secure radio. He reported that 
they were down to five helicopters - the mission abort point 
and were standing by for guidance. COMJTF requested him to 
consult with the other Commanders on the concept of continu- 
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ing-. with £lve helicopters. There would be eont'ingency fuel 

at Manzariyeh. Perhaps five helicopters could reduce their 

weight to the extent required to enable them to lift DELTA 

out of Desert One.'< If needed* some of the helicopters could 

refuel at Manzariyeh on the second night and set up a shuttle 

\ between the embassy and Manzariyeh. The Desert One Commander 

replied that it was not feasible and requested guidance. He 

also requested guidance on disposition of the bus passengers. 

COMJTF directed him to standby while he consulted with higher 

headquarters. Meanwhile the ground forces at Desert One were 

instructed to rig helicopter 12 for destruction and to disable 

the bus. Within a few minutes after talking with Washington, 

COMJTF relayed the decision to Desert One that the mission was 

» 

to be aborted (2202Z) • All operational helicopters would fly 
back to NIMITZ. Members of the security force would destroy #2 
and sanitize the area as best they could before departing 
with the C*130s. The bus passengers would be released. The! 
DELTA Communications Officer ! 

cision. 

(y) 40t The mission which had consumed tens of thousands of 

man hours in planning, training, and rehearsals had been 

defeated by a combination of mechanical problems and unfor- 

seen weather phenomenon. A mood of great disappointment 

prevailed over the landing zone as the recovery actions 
t 

began. To aid in controlling the recovery, COMJTF imposed 
Minimize at 2218Z. 
{u)iaT Helicopter #3 was refueled and ready to launch for 




the return flight. To their right rear, helicopter 14 had 
sufficient fuel to complete the rescue mission but needed 
more fuel to return to the NIMITZ. EC-130 II, the aircraft 
from which they had been refueling, was now fuel critical 
itself. The Desert One Connander decided that the EC-130 
would have to leave at once. Consequently, it was necessary 
to reposition helicopters #3 and «4 to enable the C-130 to 
use sufficient pow^r to taxi for take off. The CCT instruct- 
ed #3 to make a left 270 degree taxiing movement to reposit- 
ion behind |1 and «8 helicopters. Helicopter |3'8 crew had 
straightened the nose wheel cam assembly and the pilot hoped 
he would be able to ground taxi. If not, he intended to lift 
above the inevitable dust cloud caused by rotor wash, orbit 
the landing zone and set-down as directed. At approximately 
2220Z, helicopter #3 began to lift. Immediately the aircraft 
was engulfed in the anticipated dust and the pilot lost sight 
of the CCT. The EC-130", which had been approximately 60 
degrees right of helicopter «3's nose, was lost from view. 
Through his nighr^fon goggles, the pilot could see nothing 
but the faint outline of the controller whom he took to be 
stationary. In fact, the controller was moving to the right, 
away from 13, to get out of the downwash caused by the 
rotors. The helicopter lifted, drifted to the left and then 
right and collided with the EC-130. A loud "whack" was heard 
and an instantaneous fire ensued, engulfing the EC-130 's left 
wing and cockpit areas and the rear of the RH-53. 



ring and 
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were sitting on the empty bladders in the cargo compartment 
of the tanker at the time o£ impact. They felt two jolts to 
the airplane and saw fire at the forward door and flight 
deck area. One loadmaster initially got the right rear 
paratroop door halfway open so the force could start evacua- 
ting. Another loadmaster opened the left door but was met 
by a sheet of flames and immediately closed the door. 
Only the right re^r door remained available for evacuation. 
The evacuation was rapid but orderly and was completed in 
approximately one minute. The third pilot and the radio 
operator were the only- two of seven persons on the flight 
deck of the burning C-130 to escape down the stairway and out 
of the rear before the galley collapsed blocking the exit. 
Both sustained varying degrees of burns from the flaming 
fuel. The third pilot stated that he saw none of the other 
five crewmembers trying to get out through the flight deck 
exit. It is not known whether they were in shock, incapaci- 
tated, or blocked by fire. Apparently, none attempted to 
exit the aircraft ttirbugh the right cockpit window. The two 
who survived barely got out in time by escaping aft through 
the flames. 

(u)(«T By this time, the entire left side of the EC-130 



was in flames and the fire was rapidly advancing from forward 
to aft inside the cargo compartment. Large quantities of 
small arms ammunition were starting to "cook off" and demo- 
litions were burning and exploding. The WSC-3 JCSE^ radw! 



operator on '*EC-13{9r"#3' reported to CONJTF that a helicopter 



had crashed into a C-130 (2222Z) . 




One of the three aircraft loadmasters of EC-130 11 
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assisted passengers to the exit where he found * an Air Force 
POL specialist injured and disoriented. He picked the 
airman up, jumped from the burning wreckage and led him to 
safety. One of the DELTA team leaders had been sitting near 
the forward bulkhead when the accident occurred. While 
awaiting his opportunity to exit, he heard cries for help 
from the EC-130 radio operator who was incapacitated by his 
burns. Disregarding his own safety, the dblta member 
returned to the conflagration and dragged the injured 
crewman to the rear of the aircraft. He was then overcome 
by the intense heat and smoke. Re jumped from the EC-130, 
called for help and directed others to the wounded crewman. 
The DELTA member and the injured crewman were the last two 
persons to leave the aircraft. 

J^^nS^ The DELTA WKtKKKKKtltKtlttlMt^J^^^ 

survivors and directed them to the remaining C-1308. The 
DELTA Deputy Commander and the Security Element Commander 
boarded the remaining NC-130 at the other end of the south 
parking area, "aft ec insuring that no DELTA personnel mre 
left on the ground at Desert One. 

(y) The radio operator from EC-ISO #3, the tanker parked 
adjacent to the flaming wreckage of BC-13p #1, had observed 
the Marine helicopter pilot struggling to crawl away from 
the inferno. He ran from his aircraft into the area of 
flames and exploding ordnance to grab the burned man and 
escort him to the safety of EC-130 13. In the process he 
found the co-pilot of helicopter 13 and also escorted him to 
safety avoiding the C-130*s turning propellors. 

(U) There were many acta of heroism and personal risks 
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of life to get comrades safely out of the catastrophic acci- 
dent. Only superiorly trained and disciplined individuals could 
have survived such a holocaust without experiencing a greater 
loss o£ life. 

(U)W Meanwhiler helicopter crews In #4» 18 and tl, approxi- 
mately 30-50 meters to the rear of the burning wreckage^ 
shut down engines and evacuated their aircraft as they were in 

grave danger of being consumed by the flames or injured by 

S. 

exploding ordnance and debris. The crew of helicopter #7 on 
the south side of the road was also directed to shut down and 
board the C-130. , 

^^j^ The CCT immediately marshalled BC-130 «3 through a 
right 180 turn and taxied tho aircraft to a safe distance 
from the fire near the edge of the road. The Desert One 
Commander rounded up all helicopter crews evacuating their 
aircraft and directed them onto the C-lBOs. 

^^^The Desert One Commander called the CCT together in 
the road and set up an emergency command post. He directed 
the CCT memberg" t crTn'sure no aircraft departed until clear- 
ed. He told the Commander of the CCT to check each aircraft 
for space and to equitably distribute the passengers. Concern 
was expressed that the road block team was still out on the 
point, and immediate action was taken to ensure they had been 

.recalled and boarded the c'-130s ly^g^nCCfP' had earll-er taken 
action 'to ensure that the previously removed specialized runway 

flighting system was onboard the C-130 along with the TACAN). 
The Desert One Commander told all CCT members that cool, calm 
thinking was of the essence to ensure no mission person- 




draft' 



nel - living or dead - were left behind. Unforttinately, the 
fire from the two burning aircraft was so intense that it was 
impossible to recover the bodies trapped inside. 



(u)^ A discussion ensued between the Desert One Coimnand- 
er, the C-130 Force Commander and the Commander of the CCT 
concerning what risks were Involved in destroying the helicop 
ters abandoned adjacent to the three extraction C-130s. 



exploding ordnance. No delay fused ordnance was available 
to allow detonation after the C-130s cleared the area. 
There was not enough runway to taxi the C~130s away a safe 
distance, then blow up the helicopters. The Desert One 
Commander made the decision to leave them intact where they 
were. Be directed the CCT to launch EC-130 «2, then HC-130 
13, and jS&>-130 13 last; 

((/)l»^fThe first EC-130 directed to takeoff taxied for 
line-up which required a large amount of power due to 
aircraft weight. .and, soft sand on the desert crust. Large 
dust clouds occurred. On takeoff roll, the pilots had 
difficulty seeing cherolitias U8«d by the CCT as. replacements 
for the battery lights that had' been removed earlier. 
Consequently the C-130 angled across the south LZ on take 
off. Two aircraft crossed the road at about 50 knots speed, 
creating even more dust from the soft shoulder. This action 
increased takeoff roll and caused the pilots to lift the 
aircraft off at maximum effort take off speed. Once 
the landing gear was raised the aircraft accelerated to 



It was mutually agreed that the helicopters were 
too close to the ^-130s to risk purposely setting fires or 




Tim kHiirW^ 



11-59 



AAR-3-S5 




DRAFT 



Sim 



a point where flaps could be raised and acceleration to climb 
speed achieved. 

(o) When the dust settled, the Desert One Commander 
loaded the CCT onto the last aircraft, took one last look 
around, and' got aboard. The first BC-130 departed at 2240Z 
and the last aircraft at 2246Z. Lead elements of the Task 
Force had been on the ground for four hours and 36 minutes 
(1810Z-2246Z), and had undergone a bitterly disappointing 
and harrowing exfjerience. Fourteen minutes later (2300Z) 
helicopter #5 landed safely aboard NIMITZ. 

J^^J^9^ The C-130S did not fly formation on the way back 




EC-130 12, the 

first to depart, lost oil in one engine and had to feather 
the propeller shortly after take-off. This reduced his 
cruise speed resulting in the other C-130s passing him 
en route home. 

^ffi^ At 2246Z the Desert One Commander radioed to JTF 
that in-flight refueling would not -be required, and that the 
KC-135B could be released. The residual of the 1000 gallons 
each aircraft onloaded from its bladders at Desert One had 
provided enough fuel to get the flight backj 
A total of^||||^KC-13S tankers had been launched froi 
WitlltKtKmS?^^^ ^he TACAIR RESCAP and C-130 post mission 
refueling phase. standard tankers provided fuel for 

two ART model KC-135s. - The-'f irst^ART arrived on station at 
21082. It was drogue configured for USN aircraft which were 
on standby for RESCAP. The other ART and standard tankers, 
all boom configured were in orbit by 2330Z to cover the 
delayed C-130_withdrawal from Iran airspace. Additionally one 
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standard and one refuelable tanker launched from* strip alert at 
■■l^tfMM provide backup support for possible US Navy RESCAP 
activity but were recalled. All tankers commenced returning to 
base at 00302 at the direction of DCOHJTF after it had been 
Ipositively determined their -ittel^.wou Id not be needed. 

^O^J^I^At 2252Zr the Desert One Commander recommended a Navy 
TACAlft strike on the helicopter location using napalmr-wlth the 
accident fire as a target center. 

jtS^ The Desert One Commander riding in BC-130 #3 trans- 
mitted results of the initial casualty survey to JTF via 
WSC-3 at 2321 Z. The figure was somewhat in error due to 
aircrews not being counted in some cases but was reported as 
follows: MC-130 #3 had!|fP>er8ons on board, with one injury. 
EC-130 #2 had 47 persons, with one minor injury, and EC-130 #3 
had 62 personnel, two major burns, one minor and one in shock. 
^^J^fif Communications by this point had become more critical 
and difficult. Calls to obtain information on the status of 
helicopter crews competed with calls associated with the mishap 
at Desert One^/^ianifiing for refueling and RESCAP. The secure 
'tacsat net was at that stage used considerably. Some stations 
^ ^mmmigllll^ appeared to be better situated to receive and 
relay calls than others. Frequently calls were not received: 
some due possibly to propagation, others to competing activi- 
ties. In spite of the need for relay and repeats, required 
information was exchanged with the exception of Desert One's 
report at 2130Z that the crew of #6 helicopter was present. 
This was to cause concern and confusion within the JTF. 
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upon report of the accident and many potential 
casualties, COMJTP alerted the two HEDEVAC C-1418 positioned . 

These aircraft had been 

£ prepcsitlonedHHBBlMfc" """^ extraction 

mission. The MEDEVAC force had one i;«C-3Niqulpped C-141 and 
was directed through the JTF Net Control Sy stem to launch 
^mglgmil^ Takeoff was at the ^ggjggjgjgj^ 

^ Emerqency HEDEVAC clearance was obtained ■■■■■d^H 
^lf////////^tlfi HAC'was also alerted to scramble C>9 
C specially equipped a burn package|m||||mPIHH 

^u)iJ»r The request for tactical air support to destroy 
the helicopters and EC-130 left at the De*ert One wifi 
relayed to CJCS 37 COMJTP who recommended that It ndt be 
approvedT "After consultitlon with the NCA, CJCS advised that 
this action was not to be undertaken. Destruction could lead 
to loss of US 'o^T'lTSilan lives. Further loss of lives could 
seriously threaten the safety of the American hostages in 
Tehran. No further action was taken. 




The C-13B8 cleared Iranian airspace on 25/0100Z* 
about 20 minutes after the beginning of Morning Nautical 
Twilight. DELTA medics administered first aid to the burned 
aircrew members and comforted them as best they could, 
perhaps saving two lives. MC*130 #3 landed^0||||||H^ at 
0158Z, followed by EC-130 »3 at 0200Z, and EC-130 12 at 
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A 0213 Z. The two C-141 NBDEVACS landed j 
. Hhlle waiting to board th^ .CH41s the burned crewmen were 
treated by the two USAF flight surgeons. They were able to 
treat the burns, ease the more painfully injured, and generally 
stabilize the patients for transfer to the C-141s. 
^i;]>ST'DCOHJTF met all returning aircraft to get a precise 
headcount and ensure there were only eight missing person- 
nel. This was efficiently and accurately accomplished. 
(Despite this, the Iranian Government later repeatedly stated 
they had nine bodies.) 

,^||j^Kl^The first C-141 departed with injured personnel at 
03152 followed by the second C-141 at 0335Z with DELTA, 
Rangers, and helicopter aircrews. The C-141s flew directly 

IL across The C-9 

' from Germany' landed five minutes prior to the C-1418 arriving 
at 0803Z. Once refueled the C-9 airlifted the burn patients to 

^^^^^^^^^i ^^^^^^ 

^ HHHHHHIH^HP'^^^^o"?^ C-141S arrived fl|H^^^|Vto 

airlift bflLTA, Rangers and helicopter pilots to CONUS. 




TWirrrftfiT 



SECTION III 



MISSION EVALUATION 



(U) The purpose of this section is to evaluate the prep- 
aration tovf and the execution of, the hostage rescue mission. 
The evaluation addresses the events as they occurred and 
provides an assessment of the planning, training and, where 
appropriate, exectltion of those events* 
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rps) Mission execution began with a single KC-130 depart* 



ing site (Desert One) in Iran. Onboard this aircraft were 
the Desert One Conmanderr the Comnander of the Hostage 



Security Element and a Combat Control Team to provide 
marshalling assis^nce to aircraft at Desert One during the 
refueling operation. The purpose of this flight was to land 
at Desert One, establish security and prepare a landing zone 
to receive the subsequent aircraft. The MC-130 was scheduled 
to land at Desert One at 1810Z. One hour after the MC-iao 
take-offf eight RH-53Ds were scheduled to launch from 
NIHITZ, positioned approximately 50 MM off the Iranian coast 
in the Arabian Sea. These two separate flights of aircraft* 
proceeding at different altitudes* and using simlllar 
routes* were to cross the coast at about 1530Z. Between 
1S10Z and 1517^, ^fo_^additional HC-IBOs and three EC-UOs 
C were scheduled ^PHl^mm HC~1308 had the 

remainder of the rescue force onboard and the EC- 130s were 
configured to ground refuel the RH-53DS. These aircraft 
were scheduled to arrive at Desert One between 1910Z and 
t925Z in anticipation of arrival of the helicopters at 
1930Z. The first two HC-1308 were scheduled to depart 
Desert One as soon as the second had been unloaded in order 
to relieve congestion at the site. Upon arrival at Desert 
One the helicopters were to be marshalled by the OCT to 
predetermined positions behind the EC-130s and refueling 
initiated. Simultaneously with the refueling* loading of 
personnel and equipment on the helicopters was to be completed. 



£ ing 




enroute to the desert refuel- 



Rescue Force (DELTA)* a portion of the DELTA Forced a Site 






(y)X»< The helicopters were to be on the ground at Desert One 
for approximately 40 minutes, departing at 2010Z for the 
remainder of their mission. 

g *At^ '7372,, threriF-Tis? wer^^to ^^^SJ^f/H^/l^i^ 

|H|rovide fair ref u.flj^ij 'jiuSporti for the . W)«s ||ver j the 
Arabian Sea, if required, during their egress. 

j^(u) While enroute to the refueling site, the C-130s and 
RH-53S were under the command of their respective flight 
leaders. Upon landing at Desert One all forces were under 
the command of the Desert One Commander. Upon departure 
from Desert One the helicopters were under the operational 
control of the DELTA Commander, 
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THE EXECUTION ^^^'WH^I^t;^ 

(TG) Although a final decision to execute the mission had 
not been made by the COHJTF, planned actions were initiated 
to support anticipated mission execution on 24 Apr« By 
24/1 115Z the ground forces were ^nP^^crV^jUmPB^ Mission 
briefing for the helicopter aircrews on the NIMITZ began at 
1100Z while the MC/EC-130 aircrew briefings s.tarted at 1200Z. 
At approximately 1225Z COMJTF received a final briefing which 
included the statics of deployed forces and the latest weather 
forecast. At 1250Z, COHJTF issued the execution order Cor the 
rescue mission. 

^Uff At 1405Z th<3 fir8t'^MC-130 departed] 

and in radio silence. One hour later^ the eight RH-53DS 
departed NIHITZi on schedule maintaining radio silence. 
The remaining HC/EC-130s began take*-of£ on schedule. Howeverr 
the first EC-130, because of positioning of the aircraft on the 
ground f was unable to take-off in proper sequence and fly in 
formation withJHC-UlO, #2. The flight was rearranged by using 
short, secure UHF radio transmissions, BC-130 #1 joined MC-130 
#3 and the other two EC-1308 as a flight of four for the 
ingress route. 

LST The first MC-130 crossed the Iranian coast on sche- 
dule followed by the eight RH-53Ds which were ten minutes 
behind schedule because of the aircraft carrier's position at 
take-off and helicopter rendezvous procedures. The helicopter 
flight made up this time and was back on schedule within two 
hours. 



) At approximately 1630Z, the lead MC-130 encountered 



an area of reduced visibility which persisted for about 
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fifteen minutes of the flight. During this period, an 
observer could not maintain visual contact with the ground 
using night vision goggles. At approximately 17fl0Z, the 
aircraft entered another area of reduced vlsibiH.ty which 
also lasted for about fifteen minutes. The Desert One 
commander was advised of the phenomenom and he considered 
notifying COKJTF. However, after observing that the PLIR 
was not affected ^e determined that he was unable to judge 
the limitations of the visibility, the cause of the phenome- 
nom or the Impact it would have on the helicopter operations. 
Therefore, he elected nbt to make a radio transmission which 
he felt would have been of questionable value. 

^PjjJs) At about 17002, the aircrew of helicopter *6 observed 
the illumination of the Blade Inspection Method warning light 
which is cause for Immediate landing. Using prebriefed 
procedures, the pilot landed. Helicopter IB, as prebriefed, 
followed t6 to a landing to recover the aircrew, if it became 
necessary. Af ter^^Tuua'l confirmation of a mechanical indica- 
tor of possible rotor blade failure, the crew retrieved their 
classified material and boarded helicopter #8, which contin- 
ued the mission. The Incident was observed by the crew of 
the lead helicopter who notified the Helicopter Flight 
Leader. He observed that prebriefed procedures for an 
inflight abort were being carried out, notified COMJTF of the 
landing by secure radio and proceeded for the refueling site. 
^ /jUmimi^three KC-135s departed 

(y]{;ser At about 1740Z, the six RH.53DS remaining in the 
formation first encountered the area of reduced visibility. 
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They continued on course attempting to maintain visual 
reference to the ground. After a few minutes the leader 
observed the visibility to be near zero and elected to 
reverse course and return to an area where he could land, 
consult with the members of his flight and arrive at an 
alternative course of action. He was not aware that the 
crews of helicopters #3,4,5 and 7 had lost visual contact 
with him and did not see him turn. As a result, four air- 
craft continued enroute as a formation. At 1808Z the Heli- 
copter Flight Leader advised COMJTP by se^cure TACSAT radio 
that the flight visibility was near zero and that he had lost 
sight of the other aircraft. At 1823Z the Helicopter Plight 
Leader transmitted thft he and his wing man had landed. 
Neither COMJTP nor the lead C-13fl heard the latter transmis- 
sion. 

^)(u)The Helicopter Plight Leader waited on the ground for 
the other members of his flight for about fifteen minutes. 
He then elected to resume the mission and at 18452 notified 
COMJTF that he was airborne (he had been airborne approxi- 
mately 20 mlnttteB-efr^his point) and that six aircraft were 
enroute to Desert One. 

^••»(U)Durinq this period, the lead C-130 had landed at 
Desert One (1810Z). Immediately after landing, as the 
security force was being deployed, an Iranian bus with 44 
people onboard approached the scene. The security force 
stopped the bus and detained the passengers without Injury. 
Very shortly after that a fuel truck was observed approach- 
ing, followed by a pick-up truck. The truck driver refused 
to stop which caused the security force to take action to 
disable the truck. The truck caught fire and the driver 
escaped to the pick-up truck. The pick-up reversed course 
and sped away. Although the security force pursued, the 
pick-up truck escaped. 
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(^^)(U) Because his secure radio was disabled"^ during the 
landing of the C-130, the Desert One Commander elected to 
transmit a single codeword over unsecure HF radio to indi- 
cate he had landed. He then directed actions necessary to 
receive the remaining 0-1308 and RH-53D8. 

At 1845Z, seven helicopters were still proceeding 
toward Desert One ^n three elements. Helicopters §2, A, 5, and 
7 were leading in a single fornation. Number 8, with the 
crew of t6 aboard, was flying alone and |1 and #2 were now 
about forty minutes behind the first element. 



(y) iyi) At about 1850Z, the pilot of helicopter 15 lost visual 
contact with the remainder of the first flight. Knowing 
that #7 was on his left side, he made a right turn and 
descended to establish horizontal and vertical separation. 
Unable to establish visual reference to the ground, the pilot 
attempted to continue the mission. However » several of his 
instruments a nd" na v Iga t i o n aids were inoperative or erron* 
eous. His TACAN radio was inoperative making it questionable 
in his mind whether or not he would be able to locate Desert 
/ One. ...He was unable to receive the VOR navigation aid at 
Darband. His heading indicator was inoperative inhibiting 
his ability to navigate through the mountain pass ahead. He 
had determined that his PINS had earlier been observed to be 
approximately 5 NH in error. After about ten minutes in this 
situation, and concerned over his ability to enter the 
mountainous terrain ahead in the visibility conditions 
experienced, the pilot of IS elected to abort the mission 
unannounced and returned to MIMITZ. 
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e same period, unknown to the Helicopter 



Flight Leader, helicopter |2 began to experience a loss o£ 
hydraulic pressure In the secondary hydraulic stage which 
powers part of the flight control system. Normally an abort 
item, the pilot elected to continue to Desert One to deter- 
mine if the system could be serviced or repaired. 
,r> • 

^jST'^^t about this time (1915Z) , the five C-1308 began to 
arrive at Desert One, unload personnel and equipment, and to 
prepare to receive and refuel the helicopters. C-130S «1 and 
#2 departed Desert One ron schedule an9 secure communications 
were established between Desert One and COHJTF. The Desert 
One Commander reported to COMJTF that he was ready to refuel 
the helicopters. 

v)lS^^ The pilot of helicopter 15 was now concerned as to 
whether or not he had sufficient fuel to reach the NIMITZ. 
Unable to use the secure TACSAT radio he was transporting 



(which was not'-ThSChlled for airborne use), he elected to 
notify the NIMITZ of his situation on unsecure HF radio. 
This transmission, approximately fifty minutes after the 
abort decision, was not received by COHJTF or the Heli- 
copter Flight Leader. 

[u]i9ST At 1955Z, COMJTF received a report from Desert One that 
the weather was good, and this information was passed to the 
Helicopter Flight Leader over secure TACSAT radio. Since 
the other helicopters were not equipped for TACSAT the 
information was not heard by the pilots of the other heli- 
copters. 
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|u)At 2022Z, (45 minutes behind schedule) the first three 
helicopters (#3,4 and 7) began to land at Desert One and were 
narshalled to refueling positions. The nose tires on heli- 
copter #3 deflated as he taxied across a rut in the sand 
caused by C-130 tire marks making it necessary for the pilot 
to hover-taxi into position; 

(yg)(u)At 2042Z, CQMJTF directed the Desert One Commander to 
consult with the DELTA Commander to determine whether or not 
the mission could be continued with only five helicopters. 
He also directed that no action be taken to proceed. 

(^^)(u)By 2050Z, helicopter 18 had landed and was being 
refueled. The DELTA Commander began preparations for loading 
his equipment on the four helicopters. COMJTP requested that 
the Desert One Commander consult with the other unit leaders 
to determine the advisability of launching the four RH-S3D8 
with the remaining two to follow as soon as they could be 
refueled. Hoover »^e Desert One Commander replied that 
helicopters II and 12 were landing and that they would launch 
all six in about forty minutes (2150). 

At this time, the Desert One Commander was concerned 
about the fuel remaining In the C-130S. He had earlier 
directed the transfer of fuel from the refueling bladders to 
the C-130'B internal systems. However, C-130 14 had refueled 
three helicopters and because of the delay was low on fuel. 

4S&» After landing, the pilot of helicopter 12 shut down 
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his engines to determine the cause of his hydraulic malfunc- 
tion. A leak was discovered in the vicinity of a jam nut 
which had depleted system £luid and caused the hydraulic, 
pump to burn out. Unable to repair the. system, the pilot 
notified the Helicopter Flight Leader that his aircraft was 
not capable of continuing the mission. At 2120Z COHJTF 
was notified that helicopter 12 was not mission capable. 

At 2129Z, COHJTF again requested that the Desert One 
Commander consult with the other commanders to determine 
whether or not the mi'ssion could be completed with five 
helicopters, stating that additional fuel would be available 
at the final destination. The Desert One Commander replied 
(at 2135Z) that it was not feasible and recommended mission 
abort and that all mission capable aircraft return to their 
launch points. Following consultation with authorities in 
Washing ton, COMJTF ordered the mission abort at 2202Z and 
destruction of helicopter 12. He also directed that the 
detainees be released' and their bus disabled. Upon receipt 
of this order, the Desert One Commander directed that person- 
nel and equipment be reloaded on the remaining C-1308. It was 
also determined that helicopter 14 would require additional 
fuel for the return flight to NIMITZ and that C-130 «4 was 
critically low on fuel. 

The Desert One Commander directed the CCT to move 
helicopters 13 and #4 so that C-130 11 could depart and 
helicopter #4 could obtain additional fuel from another 

tanker. Helicopter 13 began moving at approximately 2220Z. 
It collided with EC-130 11 and both aircraft were engulfed 
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in flames. Three crewnen were trapped in the cdrgo conpart- 
ment of helicopter 13 and five crewmen were trapped in the 
cockpit of the EC-130. The eight crewmembers perished. All 
other personnel evacuated the two aircraft. Munitions on the 
burning aircraft be^jan to explode, endangering the remaining 
aircraft and personnel. (Inasmuch as the determination of 
the cause factors of the accident is the responsibility of an 
on-going Mishap Investigation Board, this report will not 
address those factors) . 

^^^tsf All helicopters were shutdown and evacuated and EC-130 
13 parked next to EC-130 #1 was immediately moved to a safer 
location. The Desert One Commander directed that all 
personnel load on the remaining C-1308 and ordered a sweep 
of the area to insure that there were no survivors left 
behind. The-Dasert One Commander was not aware that classi- 
fied material 'tiad been left in some of the helicopters. 
Between 22412 and 22A6Z, the three C-130S departed Desert 
One. While eo i^utjpj E-,the Desnrt One Commander surveyed 
the injured personnel and reported their status to COMJTF. 

^ COMJTF alerted two NEDEVAC 'equipped C-141s A$j||MBHMlil^ 
^mmj^mi^^llff^to procee(^j|m|mP||||and evacuate the surviv- 
ors. He also requested a C-9 aircraft equipped to treat burn 

^ patients be dispatched 

At 2240Z, NIMITZ launched two SAR helicopters to assist 
helicopter fS should it not be able to reach the ship. At 
2300Z, helicopter #5 landed on the NIMITZ with an estimated 
six minutes of fuel remaining. 



Between 0158Z and 0213Z, the three C-130S landed at 
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plans were Initiated to cross-load the personnel 
^Tc-U,^ ,he^wo C-141S arrive, at 0228Z. The first 
aepartea at 031 5Z with the Injured .ad a portion of the DELTA 
torp. and the second departed at 0335* «ith the re-.ining 
personnel. *t this ti.e DCOH.TP reported that five 08AP and 
three USMC personnel were nissin, and presumed dead. 
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THE EVALUATION 

(U) The evaluation of the hostage rescue missioiir as 
it was executed Is presented in chronological phases* In 
each sectlonf those events* decisions and actions taken 
relevant to that specific phase of the operation are addressed. 
Each section Is divided into four parts: First » chronology 
of the events of that phase is provided for background purpo- 
ses; Second, questions relative to events that occurred, 
actions that were taken, and decisions/ judgements made are 
posed; Third, a discussion of the factors bearing on those 
questions is provided; and. Fourth, evaluations of the actions 
taken and decision/ judgements are made. 

(U) Finally, a summary evaluation of the hostage rescue 
mission is provided. ^ 
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Background ; ^itMT^Xi has been noted tfiat'^lne ultimate £orce 
size and composition was constrained £rc» the outset by a 
lack of trained forces, special operations equipment and 
intelligence. These constraints inpacted upon planning, 
training and execution of the rescue mission. 



Question : (U) How was the JTF constrained during mission 
planning, training and execution. 

Discussion: 



y^) On. 



') On 4 Nov 7^ the only coit^onent of the US Armed 
Forces ready to participate in'cT operation was the JJS^ 

Army Special Forces Operational Detachment Delta* 



and ^^^^BPf personnel. At this time. Delta was trained 
to operate in a permissiv^'^'vhirlrbnaent. 



tArn^ Ranger battaJ 



battalions 1 

lere also available. Each of these 
light infantry battalions had approximate!] 

^ and i^adlimi ted counter_-t et;;£^ ori8t (CT) tra in^j 

)ut not of the 
magnitude or complexity that confronted the JTF. * 




(U) The lim.ite&caunber of in<-flight refuelable MC-130s 
(7), four were stationed in PACOM, and AC-130s (5) 
imposed a constraint that was only slightly alleviated 
by the incorporation of BC-1308 in the JTF. However, 
the EC-130S lacked the low-level, sophisticated naviga- 
tional systems Installed in the HC-130s. 

(^) ... 

^i*S-r Initially there were^ suff icient cjualified air crews 
for the HC-130S (10) J and JiC-130s (11). However, the 
acquistion and necessary manning of the EC-130s by 
Special Operations crews heavily taxed this pool of 
talent. This would have been especially evident during 
the second night of the planned mission. 

JidT^he lack of an acceptable long range helicopter and 
qualified crews were a major constraint/ upon planning 
and the subsequent operation. Selecting and training 
helicopter crews^and developing operational techniques 
and procedures was a time consuming task. 




The standard rudi-ntaty navig.cion 
t^tllled aboard th. l..licopterB -as not '^equate for 
r. : slonea Xon, ran,e. low level fU,ht profUles. 
In atte,npt to overcome this deflelenc, -as »de through 
"e Ulsitlon a«. ln.taU.tlon o£ PX«S and 0«,. 
system. 

}l'L. ot sufficient tectlcX and "^i"^' 
jfapabiaty required the force to develop their own . 

systems > 

the mission. 

„HP S^TcI. yy aevelopin, a hat=h-«ounted antenna/ 
package, four C-130 and one C-141S wet. equ pped. 
TacK oroorL^Margolin antenna, «- -8C-3 ^"^^ 
prevented each aircraft fro- being -lulpped with Its own 

SATCOM terminal. 

\& Helicopters lacked OHFJATCOM. Little useable' 

Zl was available on SITCOM on 

Which required tb2.«P to conduct "Z^^;^^, 
,he „ls.loi?«i^-~c»f « before . fully useab e SATCOH 
« package could be developed. Due to this and th. 
shortage of WSC-3 units, only one helicopter was 
equipped. ■ 

^ The PAKKHILL ..cure volce.used with the tactical 
Welllte terninals degraded voice quality. Consequently, 
nany transmissions required repeats. 

A suitable high .Itltudi alrbotn. radio relay 
cipablllt, was lacking. Current platforms are not 
"'ftgur^ to provide .uto-atlc relay of OHF transmission, 

A «ot all HAC and SAC .lrcr.ft Involved were cw^ble 
of secure HP or OHP. Airborne transmissions Involving 
tanker aircraft were made In the dear. 

l^TEach unit except Delta iacked a suitable, reliable 
squad radio for use with perimeter defense or other 
intersquad communications. 





„t?B!nBEn?3-f»{im9enoe 

BOHL included: 



.ipTCountry HUHINT asset 



problem persisted thl^Sugho'ut the Nov-April timeframe, 
although a small capability was eventually .g^^^fi^^^i;^^^^^ 




This problem was not resolved 



for 60-90 diJST^ 



(il) The limited availability and extreme difficulty in 
locating FARSI-quallf led linguists adversely inpacted 
upon the JTF. ' 

{^)|*Severe restrictions on coordinating hostage data and 
'political strategies with DOS were imposed. In addition, 
DOS was extremely reluctant to cooperate or p&6& data to 

DOD. 



i«T Weather Observations. Surface observations are the 
heart of any weather forecast. Because of a return to 
the basic Islamic faith, more and more observations are 
NOT being taken and transmitted during prayer time and at 
night. This leaves only eight to ten locations transmit- 
ting every three hours during nighttime and only one 
station (Tehran) providing 24-hour coverage. The upper 
air data in the region was of poor quality. Unfortunately, 
even withUlHHHBIB^^e JTF still possesses poor area 




coverage. The Defense Meteorological Satellite Program 
(DMSP) has deteriorated recently to only once a day 
(during daylight) data capture at the 1/2 to 1/3 nautical 
mile resolution. The DMSP is forecast to go. out completely 
within two months leaving only usable data from the NOAA 
S$X*and a portion of the Tiros N at a two to four nautical 
(inile resolution. A new DHSP is officially scheduled for 
launch on 1 July 81; however, it could easily be delayed 
at least six months. The degradation of satellite data 
severely handicaps any forecasting effort. 



^j^Bfr) Lack of experience in Middle East forecasting was an 

initial problem. However, this situation has improved 
over the last nine months. Forecasting major weather 
changes has be^come better in the winter than the summer. 
Because of satellite data problensv forecasting small 
scale phenomena (less than 2500 square miles) is very 
hard? especially when trying to forecast the occur- 
rence of blowing sand/dust. A wide variation in data 
quality and quantity have created questionable climatological 
information. 



{T^) The lack of identified forward launch bases perplexed 
planners until shortly prior to forward deployment. 
Requests to inquire about the possibility of establishing 
or the establishment of launch sitei 

denied for political reasons.' 




^^^^he distance ^[0|HHto^ target and associated 
factors compounded planning, imposed heavier demands on 
logistical support requirements and increased risks. 



J^) The lack of a fund cite or project code continually 
impeded JTF initiatives. Impediments ranged from placing 
JTF personnel on TDY to procurement of equipment necessary 
to support the JTF. 

4^) The inability of the JTF to acquire a secure training 
, site precluded the assembly of the various JTF components 
at a single installation and posed a constant operational 
security problem. This also- precluded close, daily; 
coordination between Jihe TP components. 



, ►4o„. The JTP was provided almost unrestrained use of 
'^^■JZZ. Bo-Ler. there -ere serious constraints 
Ctne lac. o. trained forces. 

weather), -oaern equip^nt in both type and quantUy 
forward operating bases near Iran and secure training 
re."ases in CO.US. Though the ax. was ahle to overco^ 

-sL constraints such as co«unic.tio«a "^"^"-"^^f 
circumvent others (no secure tr.i«i-9 •"•». this made 
training «.« diftlc-lt «a l-p.cMa.« Panning and on the 
speed of force preparation. 
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JB) At 1225Z, COMJTP received a final briefing on weather, 
disposition of forces and intelligence prior to arriving at 
the final decision to execute the hostage rescue mission. 

QUESTION I 

(U) Was the launch* decision appropriate? 

DISCUSSION t 

(U) The decision to launch was based on favorable Intelli- 
gence information, a suitable weather forecast, command and 
control elements in place, communications operable, all 
aircraft mission ready, and mission forces in place. All of 
the preplanned criteria were met. There were no elements of 
information available which should have caused a delay or 
modification to the plan. 



EVALUATION i 



(U) The decision to launch was appropriate. 
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PREMISSION BRIEFINGS 

BACKGROUND : 

(^i^it sea aboard NIMITZ, the helicopter detachment began 
formal mission briefings for all pilots at approximately 
nooz. The Operations Officer reiterated the basic plan to 
ensure a full unaerstanding by all pilots. Communication 
procedures were rebriefed. 



While the Operations Officer briefedf the Detachment 
Intelligence Officer finalized his presentation. The dally 
weather message was not scheduled to be transmitted from JTF 
headquarters until 1200Z. Consequently » the Intelligence 
Officer had arranged for the NIMITZ' s weather section to 
provide a general weather summary which had been prepared 
for the ship and the embarked Carrier Air Wing. When the 
^weather report ^/l/j/tt/ftti ^^^^^^^^ products plus 

^ an earlier route profile forecast ^jj^H^HHU^e^^ "^^^ 
the Intelligence Officer during his briefing. The thrust of 
these separately prjbpared reports was almost identical.^ The 
only area of difference was the ship's summaiw which included 
mention of a "possibility of blowing sand"/ in some desert 
regions. This comment was a general forecast item for all 
of Iran without specifically stating where / the blowing sand 
might occur (the ships 's meteorologist was^not privy to the 
1^ mission). The weather ^[//l/j/UBt^ vnn^c^i more detailed 
and highlighted the actual mission area. 

'ttS) The Intelligence briefing was concise. There had been 
no significant changes in the Intelligence picture since the 
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previous night. fpiiotT'were toid"that"^there were r:Stf, known 
Soviet or Iranian ships or a irccafrtiir'Chr aw 




f shown on 

large DIA, ^graphics which had been posted in the Ready Room 
since the unit's arrival on 20 Apr. ^^iw^ were three differ- 
ent graphics; 




^fhe helicopter detachment S-2 concluded his remarks 
^th a final SSHSiilori of escape and evasion (EiE) tactics 
and an injunction to aircraft commanders to ensure that each 
crewman had all require(i|B*E materials.' Specific guidance was 
provided on carrying personal effects. Bach participant 
was directed to carry his military identification card, 
identity "dog tags", and a symbol of his rank or branch of 
service which he could afix to his flight suit or uniform in 
the event that capture appeared likely. All members of the 
unit were reminded that they should have positive identifica- 
tion that they were American armed forces personnel. It was at 
this point that the question of other personal effects sur- 
faced. Since the helicopter crews were in the unique position 
of departing from one location (NIMITZ) and returning to CONUS 
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via another f///^^//lfsone concern was expressed regarding 
the security and timely return of items such as cameras, credit 
cards r etc. The DCOMJTP for Helicopter Operations decided to 
allow pilots and cre%niien to carry those items which would not 
provide any more information than was already on the identifi- 
cation cards. Cameras were permitted only so long as they did 
not contain exposed film. Aircraft commanders were responsible 
for checking each member of their crew to ensure that all was 
in order prior to leaving the Ready Room. (Although not 
specifically addressed in this briefing, the pilots had 
frequently been briefed that in situations short of "threat 
to life" classified information and communications equipment 
was to be removed from any aircraft left in Iran). 




At 1230Z, final crew briefings were underway for the 
C.I 30 crews HmUmHft particular interest was the 

latest intelligence data received from the Helicopter Detachment 
Intelligence Officer aboard NIHITZ. 




Weather, transmittedQl 
|was briefed as good, with no significant factors that 
wouldaffect operations, other than high clouds in the vicinity 
of Desert One. Navigators and Electronic Warfare Operators 
reviewed their routing one final time to ensure preselected 
routing and terrain following t itudesfim|H||||P|||||||H|0m 
B|H||^||^H|Hjfij^^fi^^H9flH|^^^^^S^|Vaf forded conser- 
vation. 





r ^i^S^l^^m'^- "^'^^ intelligence Officer also passed 
^^^^ri«caoe and evasion instructions and proceeded 

out last minute escape ana evao* 

.o sanitize aU «ew»e.*er. o. their per.o„.l effects. O., 
„,s. ana XO caras -e.e aU tH.t «r. c«ri^C-,30 .ircre.. 

,,HHi^V The aircraft 
other than some personal 09 currency 

were inspectea for „„authori«a ena extraneous sensitive 
material. T« navigator cre^e^hers .ere aesi,natea to c.rry 

oftlcial USAP filn. insertea for aocu ment.ry 
cameras with otc^ciai 

purposes. <OEUTA had been briefea ana sanitized 



QU ESTION I ^ . ^ 

pre-isslon briefings adequate and aid .oth helicop- 
ter and C-,30 alrcr«« receive the s.»e information regard- 
mg intelligence, operations and co««nlcations7 




^ed anays-ii--b,J$5-Sr;^~ion-.l.ctronlc Warfare .pffl- 
eerindicatea that d«. to terrain --cingjnd other prop.,., 
tion factors approximately -lOO- of the .l.slon flight path 
could possihly be covert by this r.d.r .t high -.It ltude (over 

,8,000 feet MSfci. This was a conser.tlve ««tl...t^ 




^his had been period- I 
"uTp^S^^^'^'^ per«m.el during training. Informa- 
tion was briefed daliy-to pilots once they arrived at their 
dep^ioymeat^ itfea * 
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EVALUATION: 

{€) Briefings were structured to support the mission. The 
briefings provided to mission participants the same informa- 
tion on radars, communications, weather and air order of 
battle. There is no evidence that the content or context of 
information provided to any one part of the force was different 
or lacking from that provided to the others. 



inn rirrnrT 
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WEATHER 



BACKGROUND: 




•ifff' COMJTF had established a mission execute weather criteria 
which included: a cloud ceiling of not less than 10,000 
feet HSLi visibility of not less than five miles; not more 
than a 15 knot headwind component} no more than light turbu- 
lancej and a small risk that the situation would change during 
the duration of t^e mission. The weather forecast provided to 
COMJTF, DCOMJTP and the aircrews satisfied all of these crite- 
ria. However, during the mission, the aircrews encountered a 
reduction in visibility late^ determined to be suspended 
dust. 



yB) This unforecast phenomenoil had no effect on the ability 
of the KC/EC-130S to navigate to Desert One. The helicopters 
had planned to navigate by visual reference with the ground 
using NVG's at low altitude. The reduced visibility seriously 
impeded their progress, causing all to be late arriving at the 
refueling site.* Whin' compounded by the loss of visual contact 
with the other aircraft and mechanical failures which would not 
support further flight in the area of reduced visibility, the 
aircrew of helicopter 15 decided to abort. 
QUESTIONS: 

1. (U) Should COHJTF and the weather forecasters been aware 




of the unforecast phenomenon? 




2.vM'(p) Should planning have provided for a reconnaissance 
aircraft to precede the mission? 




'•weather conditions? 



Tor nnrnrji. 
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specific weather abort or .void.nce proc«.«eB7 

^ ^ 1- the Desert One 

5 ,U, «as there sufUcUnt b..l8 tor the 

^ , t« report flight conflitiona to COWTF? 

rr. M r .... «• 

was reduced to zero. 

niSCOSSION : ^ ( ^^ -^ricaaters 

::. w r - • 

Mission weather had always 

,„.t ae.l Of e.p..-i» H.a .een pl.cea on forecaet.n, 
weather haa not .l-ay- -e„ favorable aarin, rehearsals ana 

the interest of pe-cti. ' — 

h.a occurrea au.in, • -i-io- ^-.r..l because of weather 
1,. ana hi. .t.f« conna.„c in t.. ..Let tea 

Mr weather Service ,.«S, per».n„- --a the resources 
p.oviaea to t^,._The. forecasts for the -ission ha ^en 
proviaea to coi^li^on an al-ost a.iX, basis ana h.a been 

„.Uication. revealed period, of forecast unc.rt.lnty ana 

occasional ni hich couia have led to an inappropriate 

Mission execution aecision. Subsequent!, . forecast accuracy 
l„p.ovea aurin, the sprin, as the weather t..« incr.as.a 
their Knowlea^e of Iranian clin«te and the forecast exper- 
ience level rose. 

UfTB^^^s cU«tolo„ stuaies ana a.ta availability surveys 
haa been conauctea. *U .v-H-ble data and appropriate resour- 
ce, were brou,bt to bear on the -Lsion. COMaxr and .«s fully 
recognizea that there -ere no reliable weather reporting 
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stations in the proximity of the helicopter route. This was of 
concern and it caused the forecasters to exercise special 
attention in developing mission forecasts. The weather brief- 
ing provided on 24 Apr was well within the execution criteria. 
The afternoon meteorological satellite imagery (1053Z) used in 
the briefing depicted a clear sky with well defined terrain 
along the portion of the helicopter flight route later affected 
by suspended dust. An experienced 8enic|rJjP||H||||||||||BRf^° 
-was very familiar with weather conditions in this area of Iran 
; stated that the weather looked good and he saw nothing to worry 
.about. 

(U) The Commander of AH8 conducted an extensive post mission 
analysis to determine the validity of the mission forecast. 
His conclusions were thatr except for the dust phenomenoHf 
all features of the forecast for Iran were verified. AHS 
noted that one could speculate that a down rush of air from 
forecast (and actual) thunderstorms 30-60 miles to the west 
could have beifii:;:a^80f f icient magnitude to lift and spread 
fine powdery dust into the air along the route of the helicop- 
ters. The AWS also noted that none of the available weather 
reporting stations spread across central Iran indicated the 
presence of widespread suspended dust or restrictions in 
visibility. AWS concluded that this occurrence was a very 
localized phenomena. To forecast such an event, and its 
spatial and temporal extent with any degree of reliability is 
beyond the state of the art. 
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, t ^ c*-aff the National Weather 
ftt the request of the Joint Staff, 

. . ,KWS, conduct., an tnaepandent .saessnent of the 

Service (NWb) conuuv. , ^.^„ The NWS 

. nrovided by AWS for the mission. The nw 

Satellite Servicei and a nignij 
Group. National Environmental Satellite ,.„..or 
,t.«t o£ the office of the Federal Coordinator 
experienced con.ult.nt of eoncernin, 
eor Meteorology, s *«S provided data to the P 

. — .,t and poat mission verification. The 
plannm,. ""---•^^iXLl and technical preparation. 
NWS qroup found that tne iwy* 

, ..-A fh. lack of weather reporting 

J «M«f They ilso noted the lacx 
were adequate. They ^^.^^^ 

n<h« taws aroup concluded that tne ^uvv 
stations. The NWS group «„cuted. NWS also 

AWS was professionally planned and executed, 
the AWS was proi ,^H«hiv caused by the down 

stated that the dust phenomenon was probably caused y 
stacea V .» -<i»a to the west of 

=h of air from th. thond.r.tor-. 30-60 mil., to 
rush of fr... ^^^^^^ ^^^^^^^ 

the helicopter rout.. Their repo 

.He forecasts were a. accurate a. the data available and 
state of the art^m.>~~log, P.r-ltt.d. .. 

^ K h extensive pl.nnln, and forecasting had been 
U^Al though extensive » 

i.ot team for this mission of apeclal 
accomplished by a select team to 

l„portanc.. U regains a fact th th.r J 

J ,et a perfect science. Meteorological satellite visu.l 
..ger, prior to ..V^OS., and after UVO.«Z> the mUs^on 
did not indicate th e presence of the suspended du .t ph.n^^ 

„is.ion ,»/,50», th. Of suspended d ust was mas.ed_^ 

Cirrus clouds -hich blocked observation i^^^^V 
of th. phenomenon. This particular region 
^l^ai^TTZt hav. operable reporting station, either 
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prior to or during the mission. Observations of the current 
state of the atmosphere form the basis for forecasts: thus 
the absence of observat ions makes forecasting extremely 
difficult? further, the inability to verify forecasts without 
observations prohibits knowing whether forecasts are good or 
not. In the instance that occurred on 24 Apr, the state of 
the art of meteorology did not enable AHS to be aware of the 
probability of occurrence of the suspended dust phenomenon. 
It is probable that if the mission had not been executed on 
24 Apr the JTF would not have known that the phenomenon had 
occurred. If- such was the case, it may occur more often than 
known. Assistance from personnel Indigenous to the area, or 
the existence of more historical data than was available or 
retrievable may have enabled AWS and the JTP to have had a 
greater appreciation for the phenomenon. The Joint Staff, 
pursued... the idea .concerning assistance jrom indigenous < 
people, both during the planning stage and in retrospect 
"after the mission,^ OPSEC precluded conducting an effort to 
locate Iranian "meteorologists who might have resided in^the. 
United States or elsewhere outside Iran. The sole AWS unit 
in Iran prior to the revolution operated a solar observatory 
and did not provide routine weather observations or fore- 
casts. Those AHS officers assigned to the HAAG in Iran 
"''performed staff functions and did not prepare weather fore- 
casts for the country. 

^\^) In Jun 80 the Joint Staff questioned the Deputy Federal 
Coordinator for Meteorological Services. and'^Supporting 
Research concerning the availibility of knowledgaisle indivi- 
duals familiar with forecasting weather in Iran. 
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who had headed a group under contract 
to establish a meteorlogical service for the Iranian mili* 
tary» stated that there Is no known available resource with 
weather forecasting experience in Iran, either — Iranian or 
otherwise in NWS, that could have been used for the hostage 
ibission. 



u). 

In retrospect it may be concluded' that the JTf and AWS 
could not totally recognize the limitations to accurate 
forecasting in this area as caused by the lack of reporting 
stations along the helrlcopter routes. Had COMJTF and his 
staff fully recognized these limitations, and the implica- 
tion thereof, more consideration may have been given to 
planning for the lead €-130 to perform a weather recon- 
naissance on the route the helicopters would fly. 

Question 2: {^) Should COMJTF have provided for a weather 
reconnaissance flight to precede the mission? COMJTF did not 
elect to specifically task the lead MC^IBB aircrew or Desert 
One Commander to make a weather report on unforecast weather 
during their route to Desert One. This judgment was based in 
part on*the JTF concept which called for operations in radio - 
'Aflence except for preplanned progress reports, for emergen- 
cfas of a serious nature, or if a complex situation developed 
which required the' commanders to consult with COMJTF. The 
judgement was also baaed on the JTF orientation toward the 
conduct, of the mission: once the..force was launched and 
entered Iranian airspace the mission.-'Bhould continue to 
Successful completion. ^ The mission would be aborted only if 
preplanned criteria could not be met or unpredictable events 
made mission continuation infeasible. This is not to say 

I 

/ 
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certain weather conditions would not be reported by the 
Desert One and helicopter commanders or that they would not 
recommend weather aborts. Sustained clouds, enroute thunder- 
storms, moderate to heavy turbulence, a severe sandstorm or a 
headwind component of over 15 knots were weather conditions 
that the Desert One Connander and the Helicopter Flight 
Leader would readily recognize as a condition that could 
cause abort. Not appreciated, however, was the need to 
evaluate the grey area of determining Inflight visibility at 
night. As a result of high confidence in the accuracy o£ 
weather forecasts, the JTF did not consider inflight visibil- 
ity to be a potential problem area. Bven if COMJTF had had 
previous knowledge that unforecast events such as the dust 
phenomenon could occur and not be observed as development 
occurred. It would have been unwise to schedule a premission 
weather reconnaissance flight. Operations security would have 
been jeopardized significantly. Furthermore, there Is no 
indication that a weather reconnaissance aircraft flying over 
the route in"ltIl?^oon hours would have encountered the 
suspended dust phenomenon. 



to conduct visual reconnaissance and report significant 
unforecast flight weather conditions? The JTF could have 
tasked the Desert One Commander aboard the lead MC-130 to 
report any weather or inflight conditions that would have 
significantly affected helicopter mission performance. 
Alternatively, a qualified helicopter pilot could have 
been tasked to be aboard the MC-130 to observe and report 
appropriate weather and flight conditions. Either of these 
alternatives could have been employed flying the MC-130 
profile as Elown or to have flown the exact helicopter routes 
at 500 to 1,000 feet above ground level (AGL) . 




Should the lead HCrl30 have been tasked 
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Had the lead C-130 been specifically tasked to fly and 



report on the helicopter mission profile, the aircrew might 
have judged the visibility condition to have been to re- 
strictive for helicopter operations (flight visibility 
restriction was more severe on the helicopter profiles). 
Had a qualified mission helicopter pilot been aboard as an 
observer and specifically directed to report significant 
unforecast conditions such as visibility restrictions, he 
would have probably reported the marginal operating con- 
ditions. The value of such a report to COHJTF and the 
helicopters is speculative. COMJTF would not likely have 
decided to abort the mission. The mission had progressed 
too far to make a subjective judgement at this point. A 
premature abort would have delayed the mission for at least 
24-72 hours while the JTP waited for favorable conditions to 
reinitiate the rescue mission. Under these conditions there 
would be substantial risk that the mission would be compro- 
mised either by discovery of the #6 helicopter in the desert 
or by Iranian-,- S^iet, or third country Ihtelllgence. 

y>\ It is possible that a report might have enabled COMJTF 
and the Helicopter Flight Leader to be more prepared to deal 
with the dust or alter the route to minimize exposure to It 
if such a route could have been provided. (Even If the lead 
C-130 had considered an option to determine an alternate 
route there was not sufficient fuel available to establish a 
search pattern, and still accomplish the mission at Desert 
One.) The helicopters could not significantly change the 
route at this stage and there would have been little basis 
to climb unless the report could have included the altitude 
of the top of the phenomenon. A timely report could have 
enabled COMJTF to modify the policy which called for silence 
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on unsecure radios. But this is speculative because of 
OPSBC considerations. If the proper information could have 
been included in a report, it is possible that it would have 
alerted the Helicopter Plight Leader so he could have 
restructured the formation to optimize th«lr capability to 
penetrate an area of reduced visibility. The helicopters 

could have then proceeded In more manageable flights of two 

« 

with operable navigation aids In each flight. 

Question A'f^];Bi' Should planning have stipulated specific 
weather abort or procedures to modify route criteria and 
should it have developed specific vieather abort, or avoid- 
ance procedures? The helicopter pilots had experienced 
weather conditions during training rehearsals which required 
an abort. That decision was not questioned in the training 
environment. Crews trained and repeatedly demonstrated the 
ability to navigate in reduced visibility using night vision 
goggles. However, they were not equipped to fly In clouds 
for extended periods at low level in mountainous terrain. 
The RH-53 did not have nor could it be modified in time to 
have the necessary equipment required -* for navigation under 
these coniiitions. Radar and FLIR equipment would be re- 
quired. Had the lead C-130 encountered thunderstorms en- 
route, extended low clouds, or a sandstorm It would have been 
reported. Depending on the severity of the conditions 
reported the mission could have been aborted or the route 
profile altered. Similarly the helicopters would not have 
continued, once they encountered thunderstorms, low clouds, 
a sandstorm, or turbulence. Any of these conditions exper- 
ienced on a prolonged basis would have caused the Helicopter 
Leader to recommend, an abort. Criteria for abort based on 
Inflight visibility are always subjective, and in particular 
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for this mission. What matters for these helicopter pilots 
is sufficient, if only infrequent, visual contact with the 
terrain through the night vision goggles to verify that they 
are on course and to determine progress during the mission 
profile. It is not feasible to pre-establish a firm cri- 
terion. If one was set. It could cause a premature abort or 
a situation where the pilots night feel compelled to continue 
beyond their individual capabilities. This group was highly 
trained and competent. For this mission, exacting Inflight 
visibility criteria or procedures would not have been helpful 
nor desirable. The visibility criteria that could have 
been applicable would Have been to Identify any reduction In 
visibility that would have precluded safe refueling at Desert 
one or would have exceeded the capabilities of Individual 
pilots to negotiate the route. 

Question 5: ^ Was there sufficient basis for the Desert 
one commander to report inflight conditions to COMJTP and 
the Helicopter Flight Leader? Given the flight conditions 
he observed duringThe mission, he cannot be faulted for the 
judgement he made. He was unable to define the conditions 
and the effect they would have on the helicopter pilots 
ability to navigate In them. The mission guidelines for 
minimum essential communications was another factor In not 
making a report of questionable value to COMJTF. 



Question ei'^^Kf? Should COMJTP have Initiated action to 
further assess after being Informed that the visibility was 
^ reduced to zero? fjlJ^BBBP!?*"^""*^"^' monitor 
secure TACSAT transmlsslons-by helicopter .#1. This was due 
,^ci%i<.t*to pro|5agatlon and the' less efficient TACSAT carried- 
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on the helicopter. DCOMaTr ^|H||M|p.-" hoWev.r better 
,.le to -onltor transmission, ana frequently relayed. «hen 
the Helicopter ni,ht Leaaer reported rea-ced vUlblUty at 
approximately 180«. the aTr Chief of Staff l...ai.t.Iy 
consulted with the «P -e.ther Officer. The Weather Officer 
„.B questioned about the reduced visibility but he h^ 
insufficient d.t. on -hlch to b... Judgenent. CO«TF 
^^^dld not receive th. report made by helicopter 11 
Tl^aa land^ l.adln, to «. .rron«.us .ssu.^tlon that 

, till .nroute. It 1. not kno«n If prop.,.tlon 

precluded vole, reception, but in .ny .vent th. fact that 
the Helicopter ril,bt' Leader had land.- ... not "Kno^, by 
COMCXr until the Helicopter Flight L.-.r reported .t 1845* 
that he was airborne «- «.ro»t.. (B. b..n .irbotn. for 

ooint). The JTP Staff queried the 
for 20 minutes at this point). 

Pllqht Leader on the statu, of the other aircr.ft .nd h. 
„plled that he assumed that at lea.t .U enroute to 

0...rt one. (He could not be sure of th. .t.tu. of th. two 
helicopters th.t_.^aea approxlnately one hour and forty- 
nve minutes earlier). COMaxF did not have the Kno-leBge 
of the geographical extent of the dust phenon«no« nor did he 
have information on the location and status of the other 
four helicopters. Since there were no other reports of 
visibility problems. C0«tF assumed that the dust phenomenon 
was localized. At 19101 «F Headquarters queried the Flight 
Leader on his status ».d he responded that he was still In 
reduced visibility conditions «a was proceeding to Desert 
one. The Plight Le«Ier requested the Desert One weather 
conditions which were provided, followed by several commun- 
ications pertaining to ..ti-ted time of arrival at Desert 
one for the Helicopter Plight Lead.r and arrival time, of 
helicopters #3,4, 7^ and 8. During these event. COMJTF 
„_sumed that since the Flight Le*>er ^J^^jg6^=. "<> 
further assistance was required, ^jflfi'^^^^ 
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MJupon receiving the reports that the Helicopter Flight 
feeder h.d encountered reduced flight visibility end «.s 
.g.m enrout. to Desert One. COMJTF could have begun a 
dialogue with the rilght Leader to obfln more Information on 
the extent of the visibility reduction and status of other 
helicopters. Thls^W h.« r^iluUI .-'odUication to co«- 
"Bunlc.tions procedures is" several tr.ns.l«lons wouW --hevt 
been required on Hpsecure r»lios. Factors to consider were, 
extent of visibility proble-s, the absence of reports from 
other helicopters (through the Flight Leader) that they 
required assistance or^ guidance and the trade off for the 
highly undesirable possibility of co-monlcations compromise. 



EVALUATIONS: 

1. tu) Expert opinion Is that th. —tbar forecasts wet. 
as accurate as" the data avallabl. and tb. Stat, of the art 
in meteorology per,nitted. Th.r.fora. n.lthar COHJTF nor th. ■ 
forecasters should J,>ve had reason to suspect that such a 

localized phenomenon would exist. 

2. ^^^j A weather reconnaissance aircraft preceding the 
rescue mission could have compromised the mission. Since 
late afternoon weather satellite photography showed crisp 
sharp terrain features along the route where the dust was 
later reported, it is questionable as to whether or not it 
would have been detected. 

3. The lead MC-13(S could have been tasked to conduct 

reconnaissance and 'report significant unforecast conditions, 
such a report may have better prepared the Helicopter Flight 
Leader for penetration into the area and would most likely 
have provided a warning to COMJTF prior to receiving the 
Helicopter Flight Leader's call that he had encountered zero 
visibility. 
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4. (U) The Desert One Commander or the Helicopter Flight 
Leader would have recommended an abort in the event unfore- 
cast significant weather that would have known impact on 
helicopters such as thunderstorms, sandstorms, sustained 
clouds f turbulence or severe headwinds had been encountered* 
However, £or a mission of this type and importance, estab- 
lishment of specific weather abort criteria for Inflight 
visibility could \cau8e a premature abort or a situation 
where pilots might feel compelled to continue beyond their 
individual capabilities. 



situation he observed, in context with the weather criteria 
he thought necessary for helicopter operations and decided 
that there Was no basis for an alert to the phenomenon. 
6. (U) A report by the lead C-130 of the existence of the 
phenomenon to CCHIJTF could have alerted him and his staff 
earlier to problems which might impact on the mission. While 
the actions he might have taken are speculative, he would 
have had the opportunity to prepare alternative courses^of 
action and modify communications procedures to enable 
exchange of more information. Such a report would have 
possibly alerted the Helicopter Flight Leader to begin 
considering an alternative plan or flight profile. 



7.^ iji) Had COHJTF modified COMSEC procedures more informa- 
tion could have been shared by COHJTF, the Helicopter Flight 
Leader and the Desert One Commander. This would have 
reduced stresses at Desert One and provided more time to 
prepare for helicopter arrivals. It would have been known 
immediately when helicopter #5 aborted his flight and when 
helicopter 12 indicated he would require maintenance actions 
at Desert One. The unknown is whether the unsecure radio 
calls would have compromised the. mission. 

T(SSECS£T 1 1 1-32 AAR-5-B4 




Desert one Commander assessed the visibility 






ORAR 



COMMUNICATIONS 

BACKGROUND t 

(U) From the onset* it was recognized that the major communi- 
cations problem would be to provide a means of Ipsitive, 
secure two-way communications between COHJTP at his deployed 
headquarters location and the operational forces during the 
entire time the force would be in Iran. 

(U) Access^to UHF satellite communications was considered 
essential to provide the reliability and quality needed for 
this mission. HF voice.ha^ previously been the only means of 
providing long distance communications with aircraft, and- 
'9Bftpatlng forces deployed at great distances. HP would not 
provide the connectivity and reliability that would be essen- 
tial for this mission but would be used as a secondary means if 
the UHP satellite system failed. 

J^^^ A portable satellite terminal was required to provide 
discrete commuit^ciiii^AI^ between COHJTP, ^Mm DELTA Commander, 
th0' Ranger Commander = and the Helicopter Commander. In early 
November, it wa& determined that a newly developed radio, the 
PSC-1 would satisfy this requirement. However, since this 
radio was still in engineering development » only four models 
were available. While this number was sufficient for this net, 
a problem still existed: the PSC-1 was'hot compatible with the 
non-portable WSC-3 TACSAT radios available to some of the other 
■mission elements. 

. J^)f^^ By December ^BLT&»had^' identified a new portable radio 
which held promise for use as a satellite terminal although it 
^as not designed for such use by the manufacturii:': This radio, 

TOr ffMnOT III-33 AAR-6-B21 

DRAFT 



T OP BB CRET 



DRAFT 



« 

the PT-25, was satisfactorily tested as a satellite terminal. 

In addition, it was compatible with the PARKHILL encryption 

device, which was the only secure "voibe*" device -avqiXable in 

sufficient 'Tii'ltotiee to meet mission needs. The portable 

PT*25 was compatible with T/CCSAT HSC-3 i^nd 'permitted all JTF 

coinmand elements to participate in a.,9pramon tactical command 

and control net. Ten PT-25 'e were purchased and modified. 

i#rom that point on, they played prominently in the training and 
■s-'' % .... 

«Yypn < "0 • «"PF>i-t M>Q6 ^y^,jro una ' oper at ional forces. (The 

""four PSC-.ts were retftjLned :t»?Wovide the COMJTF and the three 
• operational commanders, wi th .4i8Cjpete*BtKedundant. voice communi- 
cations.) 



1* 



Operating the PT-25 ^nd P8C-1 with various antennas while 
airborne in MC-130 and ilH-53 vaircradPt proved the feasibility 
^pf direct, secure SATCON communications _^6ing these radios. 
{'a series. ^of experiments and modifications' led to...t.he develop- 
' ihent of a hatch-moujited anteiina sSwien. thi^, when combined with 
the WSC-3, wSi3^^5?.«.cJtJI,vel4r. f "^"9 aircraft. 
Eventually, foui#C-13(f hatches and one C-141 hatch were modl- 
"fied to provide the essential airborne satellite capability for 
!the projected^ fixed wing force /j A solution to the helicopter 
'Clfniiguration was more elusive because the antenna used suc- 
cessfully .^on fixed win§-"* aircraft for the WSC-3 could not be 
accommodated on the helicopter. Eventually, a compromise 
' system consisting of an existing UHF blade antenna was adopted. 
Although not as reliable nor effective as the fixed wing 
'system, its performance was considerably better than that which 
could be expected from onboard HP radios for long distance 
communications. Portable ground TACSAT terminals were to be 
•provided to seven of the helicopters for use should they be 
separated or otherwise be required to land. 
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(C) A radio operator, familiar with the equipment and profi- 
cient in working with PARKHILL, was assigned to each TACSAT 
terminal to increase the probability of copying marginal 
transmissions. Use of a-radio'operator required that all voice 
traffic be passed from the sender to the operator who would 
•.transmit the message. Incoming messages would be passed to the 
•Intended recipient. Accuracy of transmission content is 
sometimes lost using this procedure, consequently operators 
were not used.at'all times or-at .all locations. Previous 
deployments to the Persian 6ttU..'«lrea had indicated^ropagation 
problems could be -ipested between sunset and sunrise. Each of 
the airborne and ground forces was to have available TACSAT 
terminals for airborne and ground use along with portable HF 
radios for backup. 

B ^^^The JTFmHlBm^as supported by two TACSAT termtn- 

als for use with deployed forces and I^PHIB^H^^HP 

terminal' acce_sslng the Defense Communications System for 
connectivity to -ftaafeh^ton. This link was backed up by another 
TACSAT terminal with direct access to the Pentagon. 

QUESTIONS t 

1. (U) Did the communications capability meet the essential 
needs of the mission as planned? 

2. (U) Was the communications support flexible enough to meet 
the demands of the JTF once unf ©recast and unexpected situa- 
tion occurred? 



DISCUSSION ! 

; As finally deployed, one secure airborne satellite 

system was provided to the Helicopter Flight Leader, the AC-130 
flight, the C-uT fllght,*the EC-1.W'' flight and; fcwo^t the 
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'hC->130s which were to operate from two locations. It was 
envisioned that except £or the helicopter flight, the satel- 
lite equipped aircraft would relay to and from other flight 
members pertinent inforbatlon using MBSTOR (Ky-28) secured 
air to air communications. The JTF decided not to use the 
KY-28 on the helicopters. .The helicopter pilots would use 
their UHF/VHF radios only for bonaflde emergencies and the 
KY-28 would impede \short, crisp emergency transmissions. The 
lead helicopter would use the secure WSC-3 TACSAT for essent- 
ial reports required by COMJTF and to request assistance. 
..Sixteen reports were specifically directed for the mission. 
"Only six were required on Night 1. Any additional transmis- 
sions would be dictated by circumstances and made at the 
discretion of the commander concerned. 

By 24 Apr five fixed stations had been established and 
were operational - JTF HQ, JTF Relay, USS NINITZ{H^HH|[| 

W/tfj^tttKKKKKttKKtKf Airborne on 
fixed wing aircraft had*; been checked and were ready. .On 

*'board the NIHITZ final checkout of airborne and portable 
TACSATs had detected two Inoperable PT-25 'units^ This meant 
only five helicopters would have ground TACSATs: 



) Both the MC-130/EC-130 aircraft cn'oute|m^^H^y to 

Desert One and the helicopter flight from the NIMITZ used 
available communications systems to make required reports or 
as necessary to meet other requirements. In addition all of 
the fixed and afloat stations made calls as necessary on the 
secure TACSAT net to insure the operational status of the 
nettrark or to pass information relative to the progress of 
the mission. 
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Question 1: Wi^l^u^Dld ^he communications capability meet the 
essential needs of the mission as planned? Five mandatory 
reports were required during the mission. All were trans- 
mitted and received. 



ition 2: 



Question 2: i^tfT Was the communications support flexible 
enough to meet the demands of the JTF once unforecast and 
unexpected sltual^ions occurred? As established in the 
operating instructions, radio silence procedures over 
unsecure radio were imposed on all elements once the mission 
execution order was given. This silence could be broken 
only under the following conditions: 

(1) Transmission of required reports(u8lng codewords); 

(2) To transmit emergency or distress traffic j and, 

(3) Absolutely minimum essential air*to-air traffic 
en route. 

The need to maintain strict COMSEC was endorsed by NSA. As 
; Indicated by NSA, the risk of detection rises, In terms 
of propagation IfTukes taking signals to unexpected points, 
with every transmission. 

(Mj 

^) transmission over the secure WSC-3 and PT-25 radios 
was permitted when the commander concerned considered it 
nia»essary. The force used the secure TACSAT net when it wa^^ 
\|.essential ; However, with the unforecast weather, followed 
by the decision to abort at Desert One and the subsequent 
crash, the frequency and diversity of calls on this single 
net grew substantially. This increase in dialogue now 
accentuated what had been previously minor Inconveniences. 
'The degradations In voice quality resulting from the use of 
PARKHILL, propagation ^ problems, operating from manuevering 
a-l-rborne- platforms, prototype manpack terminals and the 
inexperience of some of the equipment users led to frequent 
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repeats and occasional garbled calls. In spi'te of these 
inconveniences the systems and procedures served to provide 
for an acceptable level of information exchange. In 
contrast, had the JTF been required to rely on HP, little 
real time command and control would have been possible. 



EVALUATION: 

(U) The communications capability net the essential needs 



(U) The communications support was sufficient to meet the 



unexpected demands of the mission and the JTP, but the 
quality did not enable JTF Headquarters to receive real-time 
information. Two important messages were not received f the 
call from the Helicopter Plight Leader that he had landed, 
and the call -from Desert One that the crew from helicopter 
16 was at Desert One* 
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of the mission as planned. 
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ENROUTE TO DESERT ONE 



BACKGROUNO ! 

J^(crrhe execution oraer was transmitted to the forces 
at 1250Z. At 1405Z Ithe lead -MC-ne departed l|||^m||p 
enroute to the refueling site (Desert One). One hour later 
eight RH-53DS departed NIMITZ. These aircraft were sched- 
uled to arrive at the Iranian coast at 1530Z. Between 151BZ 
and 1527Z the remaining MC/EC-130S departed •■■■■■■in 
two flights. 



At 1630Z, the lead MC-130 entered an area of reduced 
visibility where visual contact with the terrain could not 
be maintained through the NVGs. The flight passed thru the 
area in approximately fifteen minutes. The pilot reported 
this to the Desert One Commander who observed the phenomenon 
and noted that it..was not visible on the FLIR. He considered 
reporting the situation to COMJTP, but not knowing what the 
phenomenon was or the visibility at the altitudes being 
flown by the "helicopters, he decided not to make a radio 
transmission. At about 17B0Z, the MC-130 encountered another 
area where visibility was reduced for approximately fifteen 
minutes. 

S^(v)ht 1700Z, the pilot of helicopter 16 observed the Blade 
Inspection Method Warning Light illuminate indicating pos- 
sible main rotor blade failure. According to pre-briefed 
procedures, he turned on his upper rotating beacon (signify- 
ing an emergency landing), reduced airspeed and landed. 
Helicopter 16 had been tasked to pick-up the crew of any 
aborting aircraft. He observed the beacon and accompanied 
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acconpanied 16 to a landing. The crew in the lead helicopter 
saw the two aircraft leave the formation and informed the 
Helicopter Plight Leader who. In turn, notified COMJTF by 
secure radio that two aircraft had landed. 

^ 53^^^t 1737Zr^mj^C-135s took-oCf 

to provide refueling support to the NC/EC-130S, if required 
during egress. ^ 

At about 17402, the helicopters entered the area of 
unforecast reduced visibility. The Helicopter Flight Leader 
attempted to maintain visual reference to the ground for 
navigational purposes. When the visibility deteriorated to 
near zero, the Flight Leader elected to reverse course, 
return to clear air and land so he could consult with his 
flight and develop an alternative plan. He transmitted a 
message to COMJTF that he had landed. The Flight Leader was 
not aware that four of the aircraft (13,4,5 and 7) did not 
see him turn and'liaitFcontinued on course. 

H 

ijg) fit 1810Z the lead MC'130 landed at Desert One. 

Jfif By 1845Z seven helicopters were enroute to Desert 
One in three elements. h flight of four (13,4,5 and 7) 
was in the lead, helicopter §8 (with the crew of 16) was 
about 30 minutes behind the leading flight and helicopters 
tl and 2 were about 15 minutes behind #8. All were in the 
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areas of reduced visibility. 

j^U) About 1850Z, the pilot of helicopter #5 lost visual 
contact with the other aircraft in the flight. Knowing that 
#7 was on his left, he immediately turned right and descended 
to establish horizontal and vertical separation. At one point 
he attempted to land but could not see the ground at 75 feet 
AGL. He was unal^le to regain visual reference with the 
terrain for navigational purposes. His TACAN was inoperative 
which caused him to doubt his ability to locate Desert One 
since he assumed visibiaity would also be bad at Desert One; 
he was unable to receive the VOR navigation aid . at Darband;- a 
failed Heading Indicator seriously degraded his ability to 
navigate through a mountain pass ahead; his PINs had earlier 
been noted to be approximately 5 NM in error; and he had no 
knowledge of the....extent of the dust phenomenon. Therefore, 
the pilot elected to abort and return to NIMITZ. 

(U) Simul tarTeousiy, unknown to the Helicopter Flight 
Leader, helicopter 12 was beginning to experience a loss of 
hydraulic pressure in the secondary stage which powers part 
of the Plight Control System. Normally cause for abort, the 
pilot elected to continue to Desert One where he would 
attempt to have the malfunction corrected. This Information 
was not passed to the Helicopter Plight Leader. 

,\ (^) Between 1910Z and 19202 the five MC/EC-130S landed 
at Desert One on schedule and began preparations to receive 
and refuel the helicopters. MC-130S 11 and «2 departed 
Desert One at 1924Z. 
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(U) Helicopter 15 did not have a secure radio installed 
for use inflight. By 1946Z, he was concerned that he did not 
have sufficient fuel to return to the carrier and elected to 
notify NIMITZ by, unsecure HP radio% COMJTF, DCOMJTP, the 
Desert One Commander, and the Helicopter Plight Leader did not 
receive this transmission and were unaware helicopter #5 had 
turned back. (This information was relayed to COMJTF by 
another facility at 1951Z.) 
t 

^^(V^ht 20222, the first three helicopters landed and refuel- 
ing operations began. Helicopter IB arrived at 2050Z. Helicop- 
ters #1 and #2 landed at 2101Z whereupon it was determined that 
12 was not mission capable. Five mission capable helicopters 
were on the ground and six were required to continue the 
mission. 

QUESTIONS : 

1. V^^i^ Did the planning and training overemphasize radio 
silence to tffe^eiafeht that necessary radio transmissions 
were not made? 

2. (U) Were there adequate procedures to insure recovery 
of aircrews of downed helicopters? 

3. were the helicopter pilots overly concerned with 
the requirement to remain at low altitude to avoid radar 
detection? 

4. ^X^ Mere the additional navigation aids (PINS and OMEGA) 
installed on the helicopters adequate for mission success? 
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5. (U) was there a valid basis for the judgement that 
eight aircraft were sufficient? 

^'{\}]^ What were the probabilities that the required number 
of helicopters would remain operational at the refueling site 
||;^.(Desert One) /land the helicopter hide out? 

7. (U) Assuming that eight would provide a high proba- 
bility of mission success, why were not more placed on board 
the aircraft carrier and flown on the mission as additional 
insurance? ' 

8. (U) What additional actions could have been taken to 
increase helicopter reliability? 

9. (U) Should an operations analyst or maintenance analyst 
have been able to predict the failure? 

10. (U) wer?^tr^.ttems selected to be in the helicopter 
cross country kit adequate to support the mission? 

11. (U) were the helicopter pilots adequately trained to 
perform the mission as planned? 

DISCUSSION ; 

Question 1: Did the planning and training overemphasize 

radio silence to the extent that necessary radio transmissions 
were not made? Throughout planning and training the JTF had 
worked extensively to maintain OPSEC. The single and most 
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overriding principle that would determine mission success 
was the ability of the force to train for months, deploy 
over a period of a week, hold in position for a few days, 
penetrate deeply into a hostile country, and then remain 
undetected for 36 hours during mission execution so as to 
arrive at the American Embassy and enter under conditions of 
total surprise. Radio silence, particularly unsecure radio 
silence was a major factor in the OPSEC success the JTF did 
enjoy. All elements equipped with secure radios did use 

i 

those radios when required to make mandatory reports or 
notify COMJTF of significant developments. Of the hell- 
copters, only I1 had a secure radio adapted for use in 
flight. 

[u) ^ Had the Desert One Commander determined that the pheno- 
menon was of grave Importance and a report of the inflight 
visibility conditions was necessary, he could have done so 
on his secure TACSAT radio without significant risk of 
compromise. Ha^d4d .not send a report for other reasons 
discussed earlier. 



(C) Except for helicopter #5, the helicopters did not use 
unsecure radios. They elected not to transmit because 
silence meant that the mission was proceeding. Silence also 
indicated that there were no emergencies that warranted a 
transmission. Each of the pilots was encountering difficult 
flight conditions and these conditions thoroughly taxed 
their abilities. None of then felt, however, that the 
situation warranted radio transmissions and resultant 
possibility of mission compromise. An exception, was when 
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helicopter #5 decided to turn back after he lost critical 
navigation instruments. His helicopter was not configured 
for secure Inflight TACSAT. After some time, he elected to 
use *his unsecur^ high frequency radio to report to the 
NIMITZ that he was returning - this was an urgent message 
because there was doubt that he had sufficient fuel to 
return. 

^'cOMSBC was an important factor to the Joint Task Force 
and was essential to mission success. Emphasis was so great 
that the helicopter crews conducted premlsslon execution 
training almost entirely without the use of radios. It was 
the Intent of the helicopter crews that the first nlghfs 
operation would be conducted using radios only for an 
emergency situation. There were times during the transit 
from launch to Desert One that radio transmissions could 
have provided valuable Information that may have had an 
impact on the con dug t_ of the mission. As an example, had 
the Helicopter Leader called for the flight to join him when 
he landed, a modification to the existing flight composition 
might have resulted. {There are no Indications number five 
would have proceeded even had he known o£ the weather at 
Desert One, As discussed elsewhere in the report, helicopter 
system failures made continuation infeasible.) Had all 
concerned known of delays In helicopter arrival tiroes and 
the fact that number five turned back and number two might 
not be able to continue, additional time would have been 
available In the event alternate plans were to be discussed. 
Lack of information available to some and not shared with 
others hindered mission execution. It Is noted 
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that policy prohibltea transmissions on nonsecure radios 
except in emergency situations. The helicopter pilots complied 
with this procedure. Had a greater variety of problems been 
shared and had the helicopters been equipped with secure UHP or 
VBF and had-these -radios^ been usedi the mission may have 
progressed differently. The unknown is the degree of compro- 
mise that would have occurred had these items been discussed on 
the radio. \ 

Question^V:' (JSI Were there adequate procedures to insure 
recovery of aircrews 6t downed , helicopters? At approximate- 
ly 1700Z the pilots in #6 helicopter observed the Blade 
Indicator Hethod warning light Illuminated. The light indi- 
cates a possibility of impending main rotorblade failure 
which, if it occurs, results in catastrophic failure of the 
helicopter. In- accordance with the flight manual instructions 
and mission criteria the pilots turned on their upper rotating 
beacon, a signal that^they intended to land, and landed in an 
isolated lake'bSdT^^licopter «B was the designated heligppter 
to pickup crews from disabled aircraft and he automatically 
followed #6. The crew chief of #6 helicopter reported that 
a separate mechanical indicator on one of the blades also 
indicated impending failure. They transferred classified 
material to #8 and continued to the refueling site. They 
did not destroy aircraft 16. The JTF's premission guidance 
was to not destroy abandoned helicopters enroute because 
they did not wish to draw attention by fire or explosion of 
the abandoned helicopter. ■ 

(0) This procedure for downed aircraft and pickup by another 
helicopter had been validated during rehearsals, on at least 
two occasions. 
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Question 3. yptfi Were the helicopter pilots .overly con- 
cerned with the requirement to remain at low altitude to 
avoid radar detection? Concern of possible radar detection 
was allegedly a factor for at least one of the pilots. 




the helicopter detachment S-2 was 
not aware^of the sdiscussion, aftd would have corrected the 
information had he known of it). Each of the pilots made an 
individual decision that he should fly the profile at the 
altitude they had trained at for many months. The fact that 
six helicopters arrived, although late, (one returning 
because of weather and faulty instruments) supports their 
procedures and abilities as highly trained pilots to nav- 
igate in this environment. 

The information concerning Iranian radars which was 
briefed to the helj^o^er crews was the same as that briefed 
to the C-130 cteva.T%ttev passing the first mountains thare * 
was virtually no. threat of radar detection up to the 'service 
ceiling of the RH-S3Dr I The perception of a greater threat 
by one pilot was without factual basis. 

Question ^-.(v)^ W®^® additional navigation aids (PINS 

and OMEGA) installed on the helicopters adequate for mission 
success? The PINS and OMEGA were useful aids to low level 
navigation but were not considered to be sufficiently 
reliable and accurate to enable navigation using them alone 
without terrain references. Confidence in the PINS and 
OMEGA, when known to be accurate, was of such a nature, as 
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to be an aid to navigation on this -iaslon. -PINS is ad- 
versely affected by low airspeeds (below 70 knots) and hi^h 
angles o£ bank. 

1/1 One can speculate on the advisability of their indivi- 
dual decisions to attempt to remain at low altitude In the 
dust rather than climbing to higher altitudes and continuing, 
onward employing the heading, time and distance procedure 
for navigation ^ith PINS and OMEGA as an aid. Mission, 
debrieflngs indicate that five of the PINS and three of the 
OMEGA systems were considered by the alrcrewB to have been 
8uj?«iciently accurate for riavigatlon. 

Questions 5,6 and 7: ^ Was there a valid basis for the 
judgement that eight aircraft were sufficient? «hat were 
the probabilities that the required number of helicopters 
would remain operational at the refueling site (Desert One), 
and the helicopter hide out? Assuming that eight would 
provide a h igh. protobiUty of mission success, why were not 
,„ore placed on boafd' the aircraft carrier and flown on the 
mission as additional insurance? To answer these questions, 
it is necessary to address several areas: the history of 
these specific aircraft; the failures experienced on the 
mission; and an analysis of RB-53D abort data to determine 
the probabilities of mission success. There were eight 
RH-53D'8 on the NIMITZ. Throughout the planning process the 
JTP assessed and reassessed the number of helicopters 
required on board the carrier. It was the collective 
judgement of the helicopter detachment and JTP Staff that 
eight would be sufficient to provide the desired number of 
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mission aircraft and flying spares. The JTP 'had closely 
tracked the condition of the helicopters and the US Navy had 
applied special programs and procedures to insure they would 
all be in top condition and all would be mission capable. 
The JTP sent helicopter detachment representatives to 
inspect the aircraft on two occasions, the last being three 
weeks prior to deployment of the crews to the NIMITZ. The 
Detachment Maintenance Officer went on the last trip. While 
on board the NIMITZ he worked closely with the HM-16 heli- 
copter squadron Maintenance Officer who had deployed with 
the squadron on 20 Nov 79. Working togetherr they developed 



a special list for maintenance inspections. The HM-16 
Maintenance Officer developed a checklist that called for 
inspection, repair, or change of items, as appropriate, to 
assure that any parts and components subject to failure 
received a critical review. The aircrews and maintenance 
officer came aboard the NIMITZ on 20 Apr 80. They inspected 
and flew their assigned aircraft. One helicopter, #8 in the 
flight, had beerUJlAO-niission capable for several weeks, but 
maintenance personnel corrected the discrepancies in time 
for the aircraft to be flown by the mission aircrew. This 
aircraft, ftS, performed well during the mission. All 
pilots were completely satisfied with their aircraft. 
Except for helicopter #8, each of the other seven heli- 
copters had averaged over 24 hours of flight time per month 
for the previous two months and had flown numerous flights 
where the duration of the mission was four hours. The 
pilots stated they were in the best condition of any they 
had flown. 
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^Sf*ln el,nt helicopters departed MX«« on eche-uXe. 

ler t..eo££ #6 helicopter l-nded ana was ab.n- 
hours .»er ta.e 

.onea because of an """^y" ^. „ 

»«tely two hours prior to land ma at Dese 

nately two ..-ondaty hydraulic Ilight 

lost hydraulic pr.s.ure In the seconda y 

, v.te« The pilots continued the nlssion expectln, to 
control syst.». ''' ' ,.„ai«9 at 

be able to repair the alrcralt ar . . e,ten- 

n the cr^w chief and hydraulics man found an exten 
Desert One. the crVw ^^^^ ^^^^^ 

w fluid to leak fro« the system. Since 
allowed hydraulic fluid to ie«« 

,-««ire8 fluid for cooling# tne 
„u„her two hydraulic pu.P require, fl 

».ult was a burned out and inoperative pu-p. 
" -.a soare had not been included in 

pa„p available to replace .t. a spar, h 

.he cross-country Kits since the pu«.s se do. a 

.liable it could not have been changed and s.rvlc 
been available, « c . .,rive at the 

.. time to enable, ths^aircraft to continue and arrive 

hideout before daylight. 

^ji-.bout three hours and minutes after 

ooter .5 experienced failure of critical navigation 
copter 15 aetermined that mission 

night instruments. The P ,„,i„nment 
continuation was not ^'^^^^^^^ 

.ncountered and "^--^^^ ^Z... cooling motor had 
MTMTTZ it was determined that a 

' his blower cools the power supply Xt in turn failed 
failed. ^^^^^^^ indicator 

due to overheating, rendering the pri.» 
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MTMTT2 HM-16 maintenance 
inoperative. Opon »5'b return to HIM" 

_ tuo flight jackets posl- 

peraonnel found one auffle b., .nd two £1X9 

1 ...v-a Had these items been in 
tionea next to the air coolio, l»t*e. ».a 
,.i, position aurin, ni,ht, they «-ia h.ve severely restrlc 
.Hno. Xt cannot . aeter^Uea .1th c.rt..tv «h.t er^ 
not they -r. m PosUion a.rin, .U,ht. . hl,h , .xperU^ 
. the aircraft co-manaer ana his crew chief. 
U8N RH-53D pilot «as the aircra ourln, traln- 

.iso «8«, was highly experienced .n the m 53D. 9 
aiso uo r ^ ^ ».h4R aircraft commander 

ing briefings of helicopter aircrews, thxs 

«f the cooling intake remaining 
had stressed the importance of the cooii g 

ee Of Obstructions. , Xt Is highly unlikely that they -ouia 
per^lttea the It., to h. In position at 

V fliaht The consequences were well known 
tion and subsequent flight. ine v , ^ „ 

. therefore, they would not likely have 
by all crew members and, therefore, 

positioned the items during flight. 

" hi«h decree of mission success it was deter- 
(0^(»S') To insure a high degree oi 

^ , . five operational helicopters would 

n.ined that a minimum of five opera 

i.ed to extract the former hostages and rescue forces 
be required co extt-o*.*. — . 

t-o^Ucopter lanaing xones .H«, In Tehran h 
„..er was based on the n».b.r. of people to e 1 e < 
IV total of M and the lift capabilities of the RH 53D 
total ot density altitudes In 

„i,en the probable temperatures ana aensity 

Plan to be employed should there have been less than five 

K,. fnr the extraction. However, this entailea 

RH-53D's available for the extr 

- RH-53D's at Manzariyeh ana 

i probable refueling of one or -ore RH 53D 

•„„ to the HLZ to extract the reniaining personnel, 
returning to tne n***. 

^«ko in excess of one hour, it would 
Because this action would take in excess o 



1X1-51 AAR-5-B18 



DRAFT 



.TOP^euT DRAFT 

have placed those remaining at the HLZ at extreme risk. Given 
the requirement to have five operational helicopters for the 
extraction, it became necessary to examine RH-53D abort data to 
determine aircraft reliability and mission requirements at 
various stages of the operations. Three sets of failure data 
are available. 



First, pre-fli«ht and in-flight abort data for the entire 
fleet of 30 RH-53'8 for the period of 1 Jul 78 through 31 
Dec 79 were examined. It was determined that the pre-f light 
abort data, expressed £n terms of aborts per 100 flight hours, 
was not useful. However, the fleet average bf 3.3 In-f light 
aborts per 1B0 hours did provide useful data. 

iPr Second, maintenance records from the NIMITZ for the forty- 
five days immediately prior to mission execution Indicate 
that the seven aircraft that were operational during this 
period experlenced_a^pre-f light abort rate of 6.3 per 100 
flights and in'TilHElight abort rate of 3.8 per 100 hours. 
However, the In-f light abort rate was reported to have been 
skewed upward because of a high number of pre-mlsslon mainten- 
ance flightsl Therefore, for the purposes of this analysis, 
pre-f light abort rates from the NIMITZ and fleet-wide in-flight 
abort rates were used. 

I gj ^ Third, each abort experienced aboard the NIMITZ during 
the above forty-five day period was Investigated to determine 
if the failure would cause abort during execution of this 
particular high priority mission. Of these. 13 pre-fllght and 
In-fllght aborts, slx^ were determined to be associated with 
equipment which would not compromise flight safety or mission 
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success. Therefore, a derived "combat" pre-f light abort rate of 
3.8% and an in-flight abort rate of 1.9% were computed. In the 
subsequent analyses these abort rates will be referred to as 
•combat" rates while the combination of the NIMITZ pre-f light 
and the 18 month fleet in-flight abort rates will be referred to 
as "peacetime" rates. 



To address the three questions above, four statistical 
methods were used. The first approach involved computing 
the expected numbers of aircraft available at various points 
in the mission using the two abort rates cited above (Figure 
1). Given eight aircraft on board the HIMITZ and utilizing 
the combat abort rates, the planner could expect to have 
seven mission capable aircraft depart Desert One «nd six 
'{ complete the miilion at Manzariyeh. Using the higher peace- 
' time abort rates, the planner could expect to have six mission 
capable aircraft depart Desert One and Mve at Manzariyeh. The 
actual aborts experienced by the helicopter force are plotted 
for information "at^he times they became known to COMJTF. The 
second method (Figure 2) involved determining probabilities 
that at least five helicopters would be available at the 
I completion of the mission at Manzariyeh given various numbers 
' available for launch at the NIMITZ (assumes crews available). 
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EXPECTED rJUMBER OF RH-53D TO ARRiVEjMArJZARIYEH 
GIVEN]B flH-53D ARE PROGRAMMED TO LAUMCtI FROM NIMITZ 
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planned mm chronology 
A- cross coast 'F- arrive/depart hideout 

G- ARRIVE stadium 
H- DEPART STADIUM ^ 



B- ARRIVE DESERT ONE 
DEPART DESBIT ONE 
D- ARRIVE DROP OFF 
E- DEPART DROP OFF 



I-'WIRIVE MANZAmYEH 
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\^ This figure shows that with eight aircraft available, 
the probability of at lea8f:^ive completing the mission As y 
90%,up^^cQiBbat ,prlteria-and/65% using peacetinj|g abort 
rate». If the number available is increased to nine, the 
probabilities increase to 96% and 79% respectively. Simi- 
larlyr if only six had-been available, the probabilities of 
five completing the mission would have been reduced to 58% 
and 27%. 



IN' 



PRQBABIIJTY OF AT LEAST S Rlt S3D ARRIVE A DESTINATION AS A 
FUNCTION OF TIATiE GIVEN 8 RH-S3D TAKE-OFF 
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B- ARRIVF DESERT ONE 
C- DEPART SESMT ONE 
0- ARRIVE CROP OFF 
t- DEPART DROP OFF 
F- ARRJVE HIDE OUT 



BGUBE3 



(yj i6<'The third approach (Figures 3 and 4) involves computa- 
tion of the probabilities that at least five mission capable 
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at the hide-site given that 
RH-53D's would be available at tne 

„ (mission abort criteria) actually take 
<»ifcher eiqht or seven (mission auw.. 

either eign planner 
off from the NIMITZ. Given eight take off, 

* ftift (B^acetiiiie) and 98% (cotnbat) 
„ould have a confidence of 87% .(P^aceW 

.•^.KiA RH-53D's would be avax* 
that at least five mission capable KB 

The 90 »inute delay experienced on the -l..ion «o« d 

-i:-(*-srand 96* (conbit). « only 
reduce thl. to fl,8%-tP«eet1ne ) and 

, i-„ there would have been a 
seven had launched on the mission, there 

, .1 of ^3% .nd 92% that at least fl». -felon 
confidence level of f3\ ana 

,j K. available at the hide-Bite, 
capable helisoptets "O""^'"" . 



»U»<U»LITY OF AT LEIST 0 Rll 530 ARRIVE * OESIINATION AS A 



IP, 801 
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COMMT RULES 




/ 

.-PLAHMED RH 530 CHRONOlOGlf 
CnOSS COAST 
• B- mm DISERT ONE 
C- Otl'AHT OISJRT QHl 
0- AHttl«fc 
E- ULPAR1 UHOP OFF 
F- AnniVE HIDE IMT 
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^ Pi,ure 4 can also be used to derive expectations subse- 
quent to the abort of one aircraft. For example: If eight 
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. „e .Uborne ana one .borts wUh six .our, re..lnin, 

ircraft ate alrbo ^^p^^^. 
.„ the mlBBlon. the planner atlll has 
,Uon that at least «v. will co-plete t.at -ission. 



a 

on 



PROBABILITY OF HAVING AT LEAST ^^^1^^^^ "AMIZAHIVEH. 
GIVe5)6 or S OEPAJft fltSHIT ONE 



(5/xn 



COMBAT RULES 

I \ (RK SID DEPART 

J.-.^ I DESERT ONE 

' *"*'~-pfACETII(lE ROIES 

COMDAT RUUS 




i flH 53D DEPART 
DESERT ONE 

PEACETIME RULES 



I nf paw DROP Off M- DlPARl STADIUM 

RGUBE5 

\ . ei tnvolved determining 

Mii) The tourth methodolW (Fl«|U" 5) Involved 
^ . ohahlUtles of havln, at leas, me mission capable 
the probabilities ..... or five depart 

. arrive at Manxarlyeh given six or five 

helicopters arrive ov 

„ It six depart Oe.ert One. there would be a 1.0% 
Desert One. It six ae^ai. 

u ^ «!■ least five would complete th.j 
and 87% probability that at least ^.Miitles 
I . If only five were launched the probabilities 

Rescue mission. It oniy ».*v^ 

all five would complete the 
-decrease to 36%.#nd S6% that all 

J 

operation. 
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(U) Based on analysis of the available RH-53D abort data, 
it can be concluded that there was a valid basis for the judge- 
ment that eight aircraft were sufficient to complete the 

mission. 



i^The analyses of the available data indicate that with eight 



aircraft launching from the HIMITZ, there was an 86% (peace- 
Time) and 96% (c'ombat) probability that at least six mission 

capable helicopters would depart Desert One and an and 98% 
^probability that at least five would arrive at the hide-out^ 
< site. I 

{U) The JTF determined that eight helicopters were required 
on the aircraft carrier to provide high assurance for mission 
success. The JTF also determined that seven mission capable 
helicopters would" provide sufficient airborne redundancy. A 
mlnimim of seven mission capable helicopters were required to 
meet criteria for the mission execution decision. To gain 
further assurartW^SpMnisslon success* the JTP had established 
a firm criteria which required that a minimum of seven be 
mission capable as the formation crossed the Iranian coast. 
This procedure provided high assurance of at least six at 
Desert One. If at least seven were not mission capable at the 
coast, the mission would be aborted. Though there would be 
some risk of compromise* as a result of an abort at this point* 
it was the JTP's judgement that the mission could be regenera- 
ted during the following days as weather and other conditions 
permitted. 



An analysis of the planning factors was conducted by an 
independent team o£> analysts. They stated that from an 
analytical perspective* available data indicate that with 
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eight alrera£t launching, £ro- the NIHITZ there was a high 
probability ^26% using. .c«b.t r..l«)^ that at least six -isaion 
capable aircraft »ould^ depart De-rt One. TM analyst, also 
stated there was a 8B% probability that si. would depart Desert 
One if seven were launched, i. 

^ TWO of the helicopters, 12 and 6, h«l -chanical failure, 
which demanded abo^t under co-nbat rules regardle.. of weather 
condition.. There was less than a ^ probability that «,r. 
than two aircraft would abort in flight, prior to departing 
Desert One, once eight had been launched from the NIHITZ. 

,0) When the pilot, of »5 lost visual contact with other 
helicopters in the flight, mechanical failures they had 
experienced became cause for an abort. Helicopter 15 was 
capable of proceeding to and beyond Desert One had the enroute 
weather been as forecast or had the ^.forecast restriction to 
visibility been_les^evere. 

lu) ^ statistically an additional helicopter launched from the 
flMITZ would have Increased the probability of .i« »l"lon 
capable aircraft arriving at Desert One by less than 3% 
(combat rules). For a ninth helicopter to have changed events 
on 24 Apr BO. it would have had to proceed to Desert One. 
Planning requirements for BC-.30B at Desert One would have 
probably increased fro. three to four in order to transfer fuel 
to nine helicopters and have sufficient contingency fuel at 
Desert One to accomodate unplanned delays. 
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x„ .etrospec. nine .elicopters wouia have been »ore 
aesi»ble on 2* ^pr but tHe.e was no a.ta to e„,,est to 
: p.„„e.s tbat an .aaU.on.X ™Us.„ caP-b. ^U^^^^^^^^ 
«s „,.i«a on tbe «HX,.. Civen t.e Hi,. ---^ - 
„U.ion ,ucc.. witb .1,- b.Xicopte.s. t.e aTP «.uia no 
UKely have ecbeaulea nine to Oesert One .s a tr.ae off t 
; Of co„p.o„U. c.«..- b, inceaeea ope.ationa 

::posu« ana tbe .aaea .o^UtU effo,t to s.^.. tbe nintb 
helicopter. if 

oltn B./^Wbat .aaltionax action, couia bav. been 
teKen to Increase belifcopter reli-.llltyT In «.~BSin, 
failures that occ-rrea aorin, tb. -l.slon. there are no 
..entifUbXe aaauional -alntena... .ction. -hich couia^v. 

^A h.„e orecluaed the failures. Those 
been taken which wouia have precxuo 

„„,,ue actions which were taKen ,1-... re-o,al of dust 
screens. ln.p;;tTo„ of h^arauiic pu.ps. pr«»tur. r.pUc«..nt 
ti»e-chan,e ite»s. etc., haa no iaentifi-.Xe i»p.ct o" 
tHe Mission, usin^the combat pre-fU,ht abort aa ta there 
«,„.a be a-73r^bTut, of all ei.ht HH-SBO-s taKin, off.. 
Haintenanc. perfor.ea .n the ei^ht mission .H-S30. -a. 
.ae<,uate In all respects. Special -aintenance proceaure. in 
the for- of aaaitlonal cbecK lists, which incl.aea extensive 

— «-.«i4Bhed to the satisfaction 
inspection proceaures. were acco-pliahea 

of the mission maintenance officer. Mission pilots felt the 
aircraft were in excellent «terlal conaltlo.. The aircraft 
H,a been flown as necessary to exercise the ayn».ic components, 
ana to verify/evaluate .»l»t.n.nc. actions. Special supply 
.„pport was also provl-ea. El,ht .Is.lon reaay RH-S30S 
launchea fro. HIHITZ on tl-e for tb. rescue mission. The 
tact that all ei,ht RH-53DS aia taK.off ana fly for two 
Hours attests to the maintenance effort expena.a towara the 
success of the mission. 



T0I'~8*CHBT 



III-60 

DRAFT 



AAR-5-B26 



T tJV- bllLlf gr 



DRAFT 



Question 9. (U) Should an operations analyst or maintenance 
analyst have been able to predict the failure? From an analyt- 
ical perspective, it would be highly improbable that an opera- 
tions or maintenance analyst could, with any degree of confi- 
dence, predict either the types or numbers of failures encoun- 
tered on this mission* 

(0) There was no ^correlation between mission related material 
failures/non-failures and hours flown by individual RH-53DS 
since deployment or in the previous month. Aircraft 13,14 and 
#8, with relatively low flight hours since deployment were also 
mission ready at the refuel site. Aircraft #1 and 17 with 
relatively high flight hours were also mission ready. Con- 
versely, of those aircraft that aborted, #2 and #5 had high 
time while #6 flight time was relatively low. 

(U) There was no correlation between mission related material 
failures and component life remaining. All components on all 
aircraft were''"OT^>ilowable operating criteria, as a result 
of log book inspection, and generally averaged 60.5% of life 
remaining. Individually, average component percentage of time 
remaining per aircraft was as follows: 11-62%, 12-56%, 
13-58%, 14-63%, #5-65%, #6-48%, #7-65% and #8-67%. 

yr')H^n addition, the analyst cannot predict the synergistic 
effects of unrelated events and the ultimate outcome on the 
mission. For example, with respect to helicopter #5, TACAN 
failure did not cause the abort. Plight Instrument failure 
did not cause the abort. The reduced visibility did not cause 
the abort. Loss of visual contact with the flight did not 
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T.Ken l„d.p.na.ntly. ..ch of these ev.nt. 
eaose the abort. Taken „u.ctlvely, they 

►..hilltv o£ occurrence. Taiten 
h.a a low probability ^ .^sequent mission 

„„sea a aeclsion to abort tbU « ^ ^^^^^^^ 
..ort. m .act. haa any on. o tb.« 

w -i4/.ftnter 15 %wuld nave w 
that hellcoptar . ^^^^^^ ^^^^^^^^ 

arrlvlnq at Desert One as 

,er. the it..s s.l.ct.a to b. In the heUcop- 

cro.. 7J "^..^^ 3 ' 

country P"t. "ts ^^^^ eont.ln«l p.rts, co»pon- 

„or-atlon section • „„,,3. Kit. c.rrl.a 

.... hyar.-uc n-.a. .na - - ^ ^^^^^^^^^^ 

proviaoa for tb. P»rpoBe ^^^^^ ^^^^ ^ ^^^^^^ 
prmarlly aorln, the «^ " „ «^s .Spark 

the auxiliary ..dtors (CoU) . 

. r otb.r -U U- -ere also c.rrlea. 

.„,.e -'-«"%^; ^. ,„.cKXy -Ithct the .aaltlon 

are ite.s ^„ . Cbl.rs normal 

peculiar or special ^^^^^ 

nt Is compact ana ll9« •»» 
..ol Kit, The KU U P ^^^^^ ^ 

«Uhout takln, up valuabl. spa ^ ^^^^ ^^^^ ^ 

. pounas (S-l«). , .„ 

..utes to chan,e a„a primarily r.^.t. ^^^^ ^^^^^ 

tTio-ua, ------ 

- -''7 „„.aer.tlons pr«:lua.a t.Kln, part, 

mission. W.l,ht ana .pace c ^^^^^^ 
and components not expectea to 



HAR-5-B29 

III-61 

ET 

DRAFT 



3«8 



DRAFT 



(U) It should be noted that the secondary stage hydraulic pump 
has a relatively low Incidence of failure. In this specific 
incident, the pump failure was the result of a loss of fluid 
in the system. While the area in which the leak occurred was 
Identified, the specific cause of the leak was not (i.e., 
failure of the jam nut or a fracture of the tubing). In 
any event, repair would have required replacement of that item 
as well as the PW. Therefore, even If a secondary stage 
hydraulic pump had been included in one of the cross-country 
kits/ It is unlikely that the necessary component to repair any 
specific leak could hav* been anticipated. 

(U) The failures on helicopters t6 and «5 could not be reme- 
died by spare parts. It Is impractical to carry and replace a 
main rotor blade. The power supply could not be changed 
enroute due to' the access door to the failed component being 
located on the aircraft floor beneath internal auxiliary fuel 
tanks. 

■■flu 

Question 11: ^ Were the helicopter pilots adequately trained 
to perform the mission as planned? Turing training, the. 
helicopter pilots . developed a hlghreiipabil ity to fly formation 
in blacked out conditions. The planners had determined that a 
single formation was preferable to separate flights. A single 
formation would reduce noise exposure and possible detection 
compared to separate aircraft in trail. Observers on the 
ground would not likely report one aircraft (only a well- 
trained observer could aurally detect a large formation) but 
might report a string of separate and succeeding aircraft. 
Pilots were also trained to navigate and operate Individually 
in the event it became necessary. The pilots had flown an 
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,ver.,e of .pproxlnat.ly II. hour, of night operation, darln, 
tralnln, for the »lB.lon. -»ch of It while n«rl,.tlng IndlvU- 
uelly. They -re prepared to 90 .Xo»e. If «.c..~ry. 

fT^ro. the outset, the helicopter, pl.nned to fly et I6w 
Tevel. This procedure was adopted after tralnln, *..t r..uU. 
.howed that aural detection was less lUely at low altltod... 
The aural envelop, was considerably seller compared to that 
when flown at higher altitudes. But the »alor reason, for low 
.Itltud. navigation was to .M-lce- advantage of the enhancement, to 
■navigation offered ,6fcta.e night vision goggles. The ability of 
"the pilot to ..e navigation check points and flight obstruction 
through the NVG. l. directly, affected by altitude above ground 
level, .la(;t range, a-blent lUu-tnatlon. and In-fllght vl.lbll- 
Ity.'-J-the HVGs-_id.quat.l9 pr.Vr*B..»l.u.l Inforiatlon In two ^ 
•dlm.nslon."rh7rl«.nt.l. and v.rtlc.l). but provide far 1... m. J 
ffiT third dimension of distance and depth perceptlST. Flight 
at low altltude.,^therefor.. off.ets low lllu-ln.tlon .nd 
flight vlslbiVuyTrihl.... During training and reheir.al. 
the helicopter pilot, had >ad. nu«.ro«. approach., and landing, 
to waiting c-13»s for refueling. Ho.t of th. landing, and 
-refueimgs had occurred on hard iorf.ce while training for 
another refueling option. But pilots from all aircrew, had b.en 
"present during one exercise where four helicopters refueled on a 
desert dry lake bed. They had high confidence In their ablll- 
tle. and In the plan. Early In the planning process. It wa. 
determined that the Iranian rkdar. and air defense system wa? 
not very effective. At that time (Dec 79). It was felt that the 
helicopters should remain at low altitudes 




^ ^ggggfjjjjlllffiff/fglll^ from tak.eff until beyond the first 

ORAfT 
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.iptintain rangiT, a-pproxlm^tely 60 miles -inside Iranian iir space, 
*and then therWiuld tl'y up toI^.eflB feet AGL.at little risk 
enroute to the refueling area. Later this estimate was updated 
to 5,000 to 6,000 feet AGL beyond the mountain range. The iradar 
data was briefed to the helicopter and C-130 aircrews. 
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» 

g VALUATlONSl training and 

of this «i..lon aia not ov.rl, e«*..lx« 
— " „, ."««•■ """" 

„ •■ r .r.::,::,. ». — 

^««f was encountered, either oy 
the dust was proceeded In a more 

. the formation nwy '^'^ 

necessary. 

.^^Anared to »evade and await 
.escuet^Siia eiir,enc Lndln, not be observed 
• ' copter #8. 

'iP^'l^^ e4hi« radar detection was allegedly a 

1 TSf Although possible radar a 

. . of the pilots, each of the pilots 
* ^ **v,- at least one ot cne pxiv 
factor for at ^^^^ 

„.ae the individual decxs.on that 

. hirh thev had trained for months. The 
.. kh. altitude at which tney 

abilities in this envlroMMnt. 

, ^-Wt The PINS and OKEG. «ere useful aids to low level 

-..-,..1 to be sufficiently 
navlq.ti-on but were not considered to be 
TeuLe and accurate to en.b~n usin, the. alone 
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without terrain references. Confidence in the PINS and 
MEGA, when known to be accuratCf was of such a nature, as 
to be an aid to navigation on this mission. PINS is ad- 
versely affected by low airspeeds (below 70 knots) and high 
angle of bank. 

5, 6, 7, and 8. (U) The evaluation is that the planning 
factors used by the JTP were valid. The mechanical failure 
rate of the helicopters on the mission was exceptionally 
high and unpredictable. A ninth RH-53D on board the NIMITZ 
would not have altered the outcome unless it was scheduled 
to launch and fly the mission to Desert One. There are no 
known additional actions that the US Navy or the JTP could 
have taken to further Increase helicopter reliability. The 
mechanical failures, compounded by unforecast weather 
resulted in-i^lesion abort. The absence of the weather 
phenomenon or one "less mechanical failure could have enabled 
the force to proceed. 

9. (U) It would be^H'ighly improbable that an operations 'or 
maintenance analyst could, with any degree of confidence, 
predict either the types or numbers of the failures encoun- 
tered on this mission. 

10. (U) The items selected to be in the helicopter cross- 
country kit were adequate to support anticipated require- 
ments of this mission. Additional parts in the cross- 
country kit would not have enabled maintenance personnel to 
remedy the malfunction which occurred and continue the 
mission on schedule. 

11. (U) The pilots were adequately trained to perform the 
mission 'as planned and demonstrated the ability to contend 
with the unforecast conditions encountered. 
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■SP*^ . n30Z 120 m from Desert One, tne 

assist 




V_^^---^^^^ZZ>r o. <*.t..e. ana t.e ..a U 
.CKS^^**-^" " ^ „j „.„ic. A single track -s 

Observed and landing was aex 



the area. 



A A The touch-down was hard and 
^ ,t 1810Z the C-130 landed. The 

ts^g- 



^ " assl.nea -ere d.plo,.* " ..cur. tH. 

speaking -pereonnel a >j i^ediately, 
.^h« ena o£ the landing 2one. mwob 
" : t erved aPProaCing .ro. t.e -est. ... security 
' ? t"I b«s and detained tne driver and « pa.sen- 

tean stopped the • ,^„„ 

— : ':J:T:. :- r..sed to .op and th. ...r. 

Uy element was required to fl ^^e driver fled 

. fcruek to catch fire. 

T irr^^^^^^^^ .ade a O-t.rn and left 

^°^r :.Ce secrlt. elements p.e.ed the 

.he area at hi.h speed ^^^^^^^^ 
pick-up t?y. tnotorcycle.. but cou 

and drivers escaped. AAR-6-A15 
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(jlfif When the Desert One Coranander iiebovered that his secure 
radl^, was disabled and that the j 4fi^MS?Co«i»ander'8 secure 
radio was on another MC-130, he elected to broadcast a single 
codeword oyer an unsecure HP radio to inform COMJTP of his 
arrival. This call, at 1856Z, was not received directly by 
COMJTF, but was Immediately relayed by another facility. 



I^^During thisvtime, the CCT resurveyed the two landing 

and Insi^lleA^gttggglggU&t^ ^"""^^ 
Navigation fiaToffCy aid^'ubaequent aircraft' In locating Desert 

One. DELTA personnel began to unload their equipment. 

^^f^Kt 191 5Z, HC-130 12 landed and discharged" 51 passengers. 
Two minutes late'r, MC-130 13, followed by-fiC^lSOs II andij, 
landed |g gg6f£- lo aded 32 personnel and their supporting 
-eijuipment. Because of congestion In the landing sone, ,1c-130 
#3 was not scheduled to land untll"MC-1308 II and 2 departed 

^amtmm^m 1924Z, the two HC-ISOs' took-of f and the third 

^^^^^^^^^ TSsiiiS."*^" 
-EC-ISO landedU^nSxled to his refueling position n^»t to 

EC-130 #1 on the north side of the road. As preplanned, all 
aircraft engines were to remain running while on the ground at 
Desert One. 

By 1925Z, the DELTA Commander ' s secure radio (which 
arrived on HC-130 13) was set up and secure voice communica- 
tions were established with COMJTF. (There was also a secure ' 
radio Installed on BC-130 13.) At this time the incident with 
the vehicles was reported to COMJTP. 
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QU ESTIONS: ^ _ 

7^57^. ,,„e adequate r.con.aisaance of t.^.-ert One 

Tifrr^were there adequate procedures to intercept and detain 
persons traKicing the road at oesert OneT 

3. ^Vf^) BBBtfUWert, one secure and unaecure .communicationa 
Biifficient?' 

* -"11 >ii>>nra£t kept running 

4. (U) Why -eresthe .ngin.8 of aXl aircraft Kep 

during the refueling operations at Desert One? 

5.IP^"ier. the command relatlonahlp. at Oe-ert On. clearly 

defined? 
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Question 3|^ffvsT Were there adequate procedures to intercept 
and detain persons trafficing the road at Desert One? The 
Commander of the security force and his team were among the 
first to deplane. Almost immediately they observed a vehicle 
approaching from the west. (The FLIR was retracted during 
landing which precluded the aircrew from detecting this vehicle 
with the' sensor while in the landing pattern. The narrow field 
of view of The"NVGs also impaired lateral visibility.) The 
security team«M^^^HHIIHHHHHHHH 

tried to flag down the vehicle but it would not 
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stop. Shots were fired overhead afid it stopped* The vehicle 
was a bus containing 44 meOf women, and children who were 
detained. HA motorcycle team immediately deployed to the west 
and. east to block the road approaches^ The two man team sent 
to the west encountered a fuel truck with a pick-up truck 
following closely behind. The fuel truck driver would not stop 
when they tried to flag him down. Shots were fired into the 
engine and left front wheel area and the truck burst into 
flames. The driver jumped into the pickup which had made a 
U-turn and departed to the west at high speed. JTwo security 
men ^n motorcycles gave chase but could not maintain contact. 
The Iranians apparently turned down a side road, turned off 
their lights and hid in the hills to the west. 

(y) ij^ The Desert One Commander, Commander of the security 
force, and jCommander of DELTA discussed the incidents with 
the vehicles. They came to the conclusion that truck drivers 
had not seen the MC-130 and the driver would not have known 
foreigners were involved in the incident. 



It was determined that the bus passengers would remain in 
custody and be flown out as planned for this contingency. 



that provided the flexibility necessary to satisfy the fuel 




jpiT Although Desert One was the only suitable site in the area 
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and distance requirements, the road was troublesome, ^nths of 
.reviewing all available data and consultation with Iranian and 
j;Aroerican personnel who might know of some other suitable 
landing area had been fruitless. The JTP had determined that 
they must be prepared to deal with vehicles that might enter 
the refueling area. 'Estimates were that two to four vehicles 
might pass through during the entire operation* However* there 
were no other suitable landing areas to be found within a 150 
mile diameter area which would enable the helicopters to meet 
fuel requirements. These considerations led the JTF to include 
a security force to control ground access at Desert One during 
the refueling process. The security force had been trained in 
desert conditions and was judged to be prepared to deal with 
contingencies of the type encountered. The JTF J-2 had also 
conducted- studies on the Iranian Armed Forces, Gendarmerier and 

Poiic^MHHHHHH^^^^^H^HHf^H^B The jtp 

made the judgement that mostv if not all incidents would go 
unreported and^littJg . action would be taken that could compro- 
mise the mission because of the breakdown in the Iranian 
social and armed forces structure. Desert One was located in 
a remote area of Iran, a feature that added confidence in 
selecting it for the refueling operations. 






(u) 

(^eT The immediate encounter with the bus and two other 
vehicles surprised the force. They had anticipated being 
able to observe vehicle traffic which might be on the road 
during the NC-130 approach to Desert One and land after the 
vehicles passed through. This was not the casei the bus 
arrived in the vicinity of the landing area almost imme- 
diately after the MC-130 completed Its roll-out. 

« 



) The driver and passengers were detained without injury 
and loss of life was avoided. Apprehension of the other 
vehicles was not as successful. The security team responded 
rapidly and probably performed as well as could be expected 
under the circumstances. There was no loss of life on either 
side. Action by the two drivers that escaped indicates that 
they had ma joc»ceaaoD0 . to avoid apprehension by Iranian law 
enforcement. The performance of the road security force and 
subsequent judgement concerning compromise were satisfactory. 

i^~The tactic of observing the LZ during a preparatory FLIR 
pass had been rehearsed during exercises. It can be specula- 
ted that more extensive overflight along the axis of the 
roadway would have detected the bus (and possibly the fuel 
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truck) and would obviously have resulted in delaying aircraft 
landing until the area was clear. 

The requirement to retract the^PLIR turret in order to" 
lower the noserjear, limits the ability to monitor ground 
activity during final traffic pattern maneuvers and landing. 
Use of NVGs is an adjunct to but not a substitute for PLIR- 
Not only are NVGs United in range 'l^ut their telescopic 
field of view decreases overall effectiveness when used from a 
relatively fast moving platform. In hindsight a more protrac- 
ted airborne road reconnaissance probably would have detected 
at least one of the vehicles which Intruded Into the landing 
area. 



JTF J-2 had evaluated the likelihood of Bome indigenous 





ud- 

ed that as dayWtotfSi^aiperatures Increased more night activity 
along the road should be anticipated. Mission personnel trai^ 
accordingly and were prepared to deal with Intruders. It is 
unfortunate that three vehicles arrived In such a short span of 
time. However, their sequencing was - and remains - outside the 
scope of predictlblllty. No other Iranian vehicles approached 
Desert One during the next four hours. 
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^^y(<») Had the road security team been afforded 'the time to 

establish the roadblock posts, they would have been better 
prepared to control vehicle access. The security force did, 
however, respond rapidly, and demonstrated considerable 
flexibility and ability by apprehending the bus. 

(u)/ . . . 

Question 3. ^^JS) Were Desert One secure and unsecure commun- 
ications sufficient?' The lead HC-130 had a secure ttSC-3_ 
TACSAT radio installed. The DELTA Commander ' had a' secure 
portable radio which was transported on MC-130 #3 and wouid 
be 'available for the Desert One Commander's use upon depar- 
ture of MC-130 41. A second secure TACSAT radio would also be 
available on EC--130 #3. Therefore* when the TACSAT radio was 
disabled during' the. hard landing* the Desert One Commander 
was unable to communicate with COMJTF or^other elements by- 
secure means from 1810Z until the landing of MC-130*' #3 at 
1917Z. 

The absence- oXi;:.this capability severely inhibited the 



f 

f loi 



'low of information between the Desert One Commander and 
COMJTF. After determining that he had only unsecure commun- 
ications availablCf the Desert One Commander directed the 
transmission of a single codeword to indicate that he had 
landed. This transmission was not received directly by 
COMJTF but was relayed by another source. Since there was 
to be no response to clear text radio calls, the Desert One 
Commander could not know whether or not COMJTF had received 
the message. (COMJTF did receive the message) 
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y^) Upon arrival of MC-130 #3 at 1917Z the DELTJ^ Coininander 's 
secure portable radio was set-up and secure communications 
were established at 1925Z, five minutes before the scheduled 
arrival o£ the helicopters. Throughout the remainder of the 
nissionr secure coroinunications were maintained between 
COMJTF and Desert One. 

Question 4. jMB^ Why were the engines of all aircraft kept 
running during the refueling operations at Desert One? It 
was determined early in the planning of the rescue mission 
that the helicopters wuld keep their engines running during 
the refueling operation, regardless of the manner of the 
refueling. While under certain conditions the RH-S3D can 
sustain flight on one engine, it cannot take-off with one 
engine inoperative. In addition, refueling aircraft with 
their engines -running is a routine practice for RH-53D's. 



helicopters oa::^jie -t^round , it was also decided their engines 
would remain running. This procedure was adopted to avoid 
the potential for a restart malfunction at Desert One. A 
C-130 could not take-off at Desert One on three engines. 



One clearly defined? All participants in the operation had 
a clear understanding of the cha in-of -command . COMJTF 
designated Colonel Kyle as overall commander at the Desert 
One refueling site and responsible for all personnel present. 
Subordinate elements such as the helicopter detachment, 
C-130S, DELTA, and OCT each had its own organic command 





the command relationships at Desert 
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structure. While >Colonel Beckwlth 'of DELTA h^ld the same 
military rank'^s^Kyler he was responsible to the Desert One 
Commander^j6p_r the performance of his unit only. The same 

>i the C-1 30 sT^rieu tenant 




held true f or^ 

Colonel Seiffert 'pf the helicopter87'j|m|||fmm|fr ^^e 
Security element t^n^fKKfKtKK^^ CombatT'ontrol 
Team, were all of lesser grade but equal in the organiza- 
tional structure. The following graphic depicts the organ- 
ization for Deseri* One Operations: 



I 



Commander .DELTA 



Desert One Commander 

I 



Commander C-130s 



Commander Security 
Element 



Commander cci 



Commander Helicopters 
(upon arrival) 
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2. The procedures developed for the detection, intercep- 

tion and detention of vehicles trafficing the road were basic^ 
ally adequate. However* raore specific prelanding road surveil- 
lance procedures within the constraints of known Gendarmerie 
outposts would have afforded a level of confidence that there 
were no vehicles on the road that would arrive before the C-1308 
could land and fully deploy the security force. Even though the 
encounters occur re^ before the security force was fully deploy- 
ed, they responded quickly and effectively. There is no evi- 
dence that the escape of the individuals compromised the mis- 
sion. ' 

ai^^iff^ The failure of the TAC8AT radio on NC-fSB II during 

landing denied the Desert One Commander the use of secure 
commiinlcations until arrival of MC-130 #3. This inhibited 
the flow of information between command elements. 

4. ^0 The decision to keep all engines operating while at 
Desert One walP appropriate and eliminated a possible cause 
for an aircraft not to depart from the refueling site. 

5. yf\ The command relationships at Desert One were clearly 
defined and understood by all participants. All forces were 
under the operational command of the Desert One Commander 
while at the refueling site. 

4 
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THE ABORT DECISION 



BACKGROUND: 



i^t) At 21012, the Desert One Commander reported to COMJTF 
that there were six helicopters on the ground. It was subse- 
quently determined that helicopter #2 was not capable of 
continuing the mission and this was reported to COMJTF at 
21 202. At 2130^ COMJTF recommended that the Desert One 
Commander consult with the other unit leaders to determine if 
the mission could be continued with only five operational 
helicopters. The Desert One Commander replied at 21352 that 
he had consulted with the others and that it was not feasible 
to continue. He recommended that all aircraft return to 
launch points and requested guidance on the bus passengers. 
After consultations with CJCS, COMJTF, at 22022, directed the 
Desert One Commander to abort the missionr destroy helicopter 
#2, disable the bus, and release the bus passengers. 

QUESTIONS ! — 

1. (U) Should COMJTF have directed that the mission be contin- 
ued with only five helicopters? 

2. (U) Should COMJTF have directed that helicopter #2 continue 
the mission with a known failed secondary hydraulic system? 

DISCUSSION; 



be continued with only five helicopters? During mission 
planning several mission abort criteria were established. 
Given the requirement to extract approximately 200 personnel 
(including former hostages, rescue force, and helicopter 




Should COMJTF have directed that the mission 
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crews) from Tehran and the helicopter lift capability at the 
expected temperatures and density altitudes, it was determined 
that five RH-53DS would be required for the actual rescue 
mission. Because of fuel and lift requirements to complete the 
mission, six would be required to depart Desert One. All 
aircraft would be operating near maximum gross weights. 



) Each RH'53D would be transporting approximately 5,000 
pounds o£ personnel and equipment. Each individual and his 
equipment had been weighed to insure an even load distribu- 
tion. To continue the mission with five helicopters from 
Desert One would have required either a reduction in the DELTA 
force, elimination of required equipment^ or, a reduction of 
fuel from the helicopters. 



A reduction— in the DELTA force was not feasible in that 
specific multiple" tasks were assigned to each individual and 
every member of the team would have been needed in order to 
complete the jri-flala gjy -Slmilarily, leaving behind any substan- 
tial amount of equipment would have seriously jeopardized 
delta's ability to continue the mission. 



The fuel being carried by the RH-53Ds was only sufficient 
to complete the mission to Manzariyeh as planned with minimum 
reserves. If fuel had been off-loaded at Desert One, it would 
have been necessary for the helicopters to fly from the hide 
site to Manzariyeh for refueling before extracting the force 
from Tehran. This would have delayed the extraction and 
significantly increased the risks. 
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(y) (Jfi) Further, departing Desert One with only five helicopters 
would subtantially reduce the probability of having five 
operational the second night. With less than five available, 
it would have been necessary to establish a shuttle operation 
between t:he HLZ and Manzarlyeh with refueling at Manzariyeh.i 
Since the round trip would require more than one hour, those'*'* 
left behind at the embassy compound or stadium would have been 
at extreme risk. 

Question 2: (U) Should COMJTF have directed that helicopter 
12 continue the mission with a known failed secondary hydrau- 
lie system? Although helicopter 12 had been flown for about 
two hours with a failed secondary stage hydraulic system, it 
is not prudent to postulate that it could have continued. 
Operating at, or near, maxinum gross weights could result in 
maximum demands-'belng placed on the primary flight control 
hydraulic system J If this occurs, with the secondary system 
inoperative, the likely result is cavitation of the hydraulic 
pump and a suBSttiqifnt'loss of flight controls which has catas- 
trophic consequences. Further, failure of the primary hydraulic 
system in flight would result in rendering the flight controls 
inoperative. 

EVALUATIONS t 

1. (U) The decision to abort the mission when a pre-estab- 
lished mission abort criterion was reached was prudent. 

2. (U) A decision to direct helicopter 12 to continue the 
mission with a knotm failure involving the flight control 
system would have endangered the lives of the crew and ground 
rescue force on board that aircraft and would have jeopardized 
the remainder of the mission. 
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DEPARTURE FROM DESERT ONE 



BACKGROUND: 




At 2135Z, the Desert One Commander recommended to COMJTF 



that the mission be aborted and that all aircraft and personnel 
be returned to their launch points. COMJTF directed the Desert 
One Commander to standby for a decision on the abort. At this 
time, the DELTA Commander began to cross-load his personnel to 
the four remaining C-130S in anticipation of the mission 
abort. At 22921 t COMJTF transmitted the abort order to the 
Desert One Commander. Helicopter 12 was to be destroyed and the 
bus passengers were to be released after the bus was dis- 
abled. It was determined that helicopter 14 would require 
additional fuel to return to the NIMITZ. Therefore, the Desert 
One Commander directed that the OCT reposition helicopters <3 
and 14 so that helicopter t4 could receive more fuel from 
another EC-13e-flnd to permit BC-130 #1 to depart. At about 
2223Z, while moving to another position, helicopter 13 collided 
with EC-130 #1 and both aircraft were engulfed in flames. The 
44 DELTA per&aailflSii!d'''all but five EC-130 crewmen trapped in 



-The commander of the DELTA personnel^ ion EC-130 11 marshall- 
ed the survivors to the remaining three MC/EC-130S. 

(U) The helicopter pilots shut down their engines and evacua- 
ted their aircraft. 



{8) The CCT Commander imnediately directed EC-130 «3 to move 
to a safer location. 



Uiis ocickpit evacuated the EC-130 11. The pilot and co-pllot of 
the helicopter escaped from their aircraft. 
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The Desert One Commander directed the helicopter crews 
to board the C-130s and then set up an Emergency Command Post. 
He told the CCT Commander to insure the C-I30*s loads were 
evenly distributed, that none should take~o£f until so 
ordered, and initiated a sweep to insure that no personnel 
were inadvertantly left at Desert One. 

{^) At 2240Z, tt\e Desert One Comnander directed EC-130 12 
and Mc-130 13 to take-off. Because of the soft sand and heavy 
gross weights the pilots were required to take-off at the 
minimum possible airspeed. After the dust settled from these 
take-offs, the Desert One Commander surveyed the scene , 
boarded the last EC-130 and at 2246Z directed the pilot to 
take-off. 



QUESTIONS: 

1. (U) Subsequent to the collision of the RH-53D and the 
EC-130, was there positive control during the emergency evac- 
uation of the^OeserX,One refueling site? 

2. (U) Why were the five remaining helicopters not destroyed? 

Why was classified information not removed from the 
helicopters? 



DISCUSSION; 

. V ^ 

Question 1: MI) Subsequent to the collision of the IUi-53D 
and the EC-130, was there positive control during the emergen- 
cy evacuation of the Desert One refueling site? Subsequent to 
the accident there was certainly an opportunity for confusion 
and chaos. However, such was not the case as the Desert One 
Commander and the personnel under his command adapted to the 
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dynamics of the situation and exercised positive command and 



control on the scene. 




^j^) On EC-130 il the passengers were loaded and doors were 
closed in anticipation of take-off. Immediately after the 
collision and the observation of flames in the cockpit, 
one loadroaster opened the right cargo door to permit evacua- 
tion of the aircraft. Another loadmaster opened the left 
door, but closed it immediately when he observed the flames. 
The DELTA personnel exited the. aircraft In a rapid but orderly 
manner through the single door. At personal risk, DELTA 
personnel and the loadmasters from the burning EC-13fl assisted 
injured from the aircraft. 

[a) 

(yf The radio operator of EC-13fl #3 initially notified COMJTF 
over secure radio aftter observing the accident. When a second 
radio operator saw the pilot of helicopter 13, walking toward 
the propellers of. .pc-:1.3» #3, he left his aircraft and escorted 
the dazed pilot to— EC-130 13. While escorting the pilot, he 
saw the co-pilot near the fire and led him to safety. 

(U) The Desert One Commander quickly established an Emergency 
Command Post and took positive actions to minimize the risk of 
further death and Injury and to Insure that no one was Inadvert- 
antly left at Desert One. The helicopter crews in close prox- 
imity to the fire and explosions took immediate action to have 
their aircraft shut down and evacuate crews to a safe distance 
and assemble. There, the Desert One Commander directed them to 
board one of the remaining C-130S. 
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(U) The Desert One Commander also took action to insure 
that the Security Force had been recalled and directed a 
sweep of the area. Recovery of the bodies on the burning 
aircraft was not possible. 

Question 2; (U) Why were the five remaining helicopters not 
destroyed? Consideration was given to destroying the five 
remaining hellcopt^^ers. However, nunitlons with delayed fusing 
were not available and directing personnel to return to the 
vicinity of the collision while munitions were exploding would 
have Increased the probability of additional injuries. Destroy- 
ing the helicopters could have imperiled the take-off of the 
C-130S in the confined space available. 



Question 3: " Why was classified information not removed 
from the helicopters? Classified Information was left on 
the three helicopters in the vicinity of the accident. However* 
when the Desert One Commander directed the crews of these 
helicopters to 'boari a C-130f he was not aware that classified 
information remained on some of the aircraft. Even had he known 
of the situation, there is no evidence that he would have 
endangered the lives of the helicopter crewmembers by having 
them return to the area of the exploding munitions. All classi- 
fied information except one route map on helicopter 17 was 
removed from the two helicopters (12 and #7} on the south 
side of the road. 

EVALUATION 

1. (U) Subsequent to the accident, the Desert One Commander 
continued to exercise positive command at the scene, insur- 
ing the evacuation of all survivors and minimizing risks of 
additional injury or death. 
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2. (U) Destruction o£ the five remaining helicopters could 
have jeopardized additional personnel and the departure of 
the three C-130's. 

3. ^5^Relovery of the classified material left in the three 
helicopters in the proximity of the exploding munitions, 
could have resulted in additional casualties. 
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RECOVERY OPERATIONS 



BACKGROUND : 

V^) Upon receipt of the initial notification of the accident 
and recognizing the potential for many casualties, COMJTF (at 
2230Z) directed that*^«!fc!l»o • MEDBVAC^quipped C-1418 at||m 
C Hj^immmill take-off and proceel|^m|^B and 

the rescue CorfllUHH^Ii ^^^^ requested that a C-9 

MEDEVAC aircraft equipped to treat burn patients {on routine 
^ standby status In Germany) be dlspatchec 



«he ■ c"*-'^i#*^had "beeoJ-prerpiJslt'loned 





The C-141S had reported on the ground at 1950Z and 



the crews had to-be recalled from their quarters. 



[/) At 22412, the Desert One Commander directed that EC-130 #2 
^and MC-130 t3 take-off and return ^UPH^Bf After .their 
departure, he made a final survey of the scene, boarded EC- 130 
13 and ordered the pilot to take-off. Airborne, he reported 
to COMJTF via secure TAGS AT radio that the three C-130b were 
£ airborne and would not require refueling tp reach (mH^HlBiP 
this tlmCTe recommended to COMJTP that the hftJ.icop'ters be 
destroyed by TACAlli. He then began to survey the casualties. 
£ The C-130S returned^mm^eparately. 

H 

ij^) Shortly after take-off, one engine on EC-130 #2 had 
to be shut down because of a loss of oil. 
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J^f^ 2321Z, the Desert One Commander provided an initial 

^ casualty i-n<3^cated^m^^^BHHmm|[|^^HH 

d^HHBthree aircraft with two major burn victims, three 
other Injuries and one person in shock. DELTA medics were 
administering to the injured. At 23412, the initial casualty 
report was up-dated. 



At 25/0001 Z, the C-Uis departel 



Ci^^) NC-130 «3 landed ■■■■■fat 0158Z, followed by 
EC-130 «3 at 0200Z and EC-ISO #2 (with one engine shut down) 
at 021 3Z. Each aircraft was met by DCOMJTP for a precise 
headcount to ensure that there were only eight missing person- 
nel. Plans were initiated for cross loading the personnel to 
The C-141S. 



) The C-141S arrived 



I0228Z. Two USAP Flight 



Surgeons began immediate treatment of the more seriously 
injured personnel to stabilize them for transfer to the C~141b. 
At 031 5Z, the first C-14i^ took off with the injured and some 
Delta personnel. The second C-1^ departed at 0335Z with the 
remainder of the rescue force and DCOHJTF. At .this time, 
DCOHJTF reported that five USAP and three USHC aircrew members 
were missing and presumed dead. 



At 0803Z, the HEOEVAC C-p^^g^^^^^^^^ landed at 
Five minutes later, ^the C-141s landed and, as soon 
as the OrS could be refueled, the injured were evacuated 
to ^^^^H Subsequently, the remainder of the rescue force 



was returned to CONUS. 
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QUESTION t 

(U) There are no questions concerning the adequacy of the 
actions taken by COHJTF and DCOHJTF in response to the 
accident and evacuation of the rescue force. 



DISCUSSION! 



{JP^W'The two HBPBVAC C-141B had been pr«-positiohed at' 




>ne of the aircraft was 
equipped with a secure radio. At 1950Zf it was reported to 
COMJTF that the C-1418 were on the Qi^ound The 
aircrews departed for their quarters, but some personnel 
remained on the aircraft ^dQd- monitored the secure radio. 
When COHJTF directed their raovement^Hm||||||| some of the 
crewmembers were able to initiate pre-*f light actions while 
the others wer£^responding to recall. This expedited their 
takeoffs tfnd greatly reduced their response times. 



LV^ The resBOftjB^fcOgw the HEDEVAC C-9, with provisions to 
treat burn patieiitST-vas timely. Inasmuch as the aircr»ft 
£ ^^>^^v®*^4BIHHIHl before the C-141 with the injured 
personnel, no further comment is required. 

^^-•^ - 

There was some initial confusion in the casualty 
reports received by COHJTF. COHJTF had not received an 
earlier report that the crew of helicopter #6 had arrived at 
Desert One. The Desert One Commander was not aware that, 
when he polled the three C-130s after takeoff, some did not 
include their own crewmembers in reporting persons on board. 
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This initial confusion was soon clarified and* an updated 
casualty report was provided to COMJTF. 

i/t) COMJTF relayed the Desert Commander's recommendation, 
that the helicopters be destroyed *9r tact icfeT'Bir strike, to 
Washington. COMJTF 's recommendation was that this not be 
approved. Washington authorities concurred with COMJTF and 
the air strikes were not directed. 

EVALUATON i 

(U) The actions taken by the JTF subsequent to the accident 
and takeoff from Desert' One were timely and reflected a pro- 
fessional reaction to an unanticipated event. 
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X EVALUATION SUNHARY 

to') 

A lack of personnel trained for this type operation 
ana a secure location to train such a force, insufficient 
infliqht refuelable MC and AC-130 aircraft, no suitable 
lonq range, heavy lift helicopters, insufficient tactical 
and airborne satellite radio capability, lack of intelligence 
(especially HUMINT) , ^ unreliable and incomplete weather 
data, paucity of available forward launch bases and no 
operational funding cite all were constraints that adversely 
impacted on notonly developing*"rapid response force but also^ 
constrained developing the force that eventually attempt^ 



the mission. 



2. (U) Based on the .information available, the decision 
by CONJTF to execute the hostage rescue mission was appro- 
priate. 

^ 

3. (U) Briefings were structured to support the mission. 
The briefings proiudadcJbhe same information to all partici- 
pants. There is no evidence that the context of InformatiolT 
provided to one part of the force was different or lacking 
from that provided others. 

4. (U) It was, and remains, beyond the state of the art 
in meteorology to predict, with any degree of accuracy, a 
localized suspended dust phenomenon such as that encountered 
on the mission in an area of limited or nonexistant report- 
ing stations. 




5. A weather reconnaissance aircraft preceding the 

mission could have compromised the mission. Since late 
afternoon, weather satellite photography showed crisp sharp 
terrain features along the route where the dust was later 
reported, it is questionable as to whether or not it would 
have been detected and reported in time to influence the 
mission outcome. 
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e i^^L The lead MC-130 could have been t.sKed to conduct 
reconnaissance ana .eport sl,nUic.nt un.orec.st conditions. 

Kofrfrpr orepared the Helicopter 
such a report may have better prepare 

frhe area and would most 
Fliqht Leader for penetration into the area ana 

,iri.6 a warninq to COMJTP prior to receiving 
likely have provided a warninn 

T^^Ac^r's call that he had encountered 
the Helicopter Flight Leader s can i^na 

zero visibility. 

, ,0, Hlni™u» Observed inflight visibility crit.rl. for 

Jhe mission could have b tabUshed. Wver, at,nl,ht, 

„ein, ni,Ht vision ,o<„les. it would be difficult to deter- 
mine .hen the ™inin.u» conditions existed. This could cause 
a premature -isslon abort based on a subjective 3ud,«.ent. 
or lead to a situation «here pilots .i,ht feel conpelled to 
continue beyond their Individual capabilities. 



e^«rr'^The seeur.- ««.«nlc.tlo.n. capability and support 
«ere^dequate for the planned -Ission. However, the degra- 
a.tions m volo«iul»&. w-lch ««e caused by several _ 
factors, inhibited th.'illlty of COHOT, to exercise realt.-ne 
con-mand and control when -ission de-.nds overtaxed the 
system. 

, ,0) strict adheranc. to radio sUenc proc«lures after 
encounterin, unforecast conditions -ay have l-npeded the flow 
Of information between co-«nd .l«.ents and interjected an 
element of uncertainty into the conduct of the operation. 

».HA hasis for the judgment that eight 
10 (U) There was a valid basis lor tiw j 

helicopters launching for the -Isslon would provide a high 
expectation that the required nu.b.r would conpl.t. the 



mission. 
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n. «» The helicopter pUots «re ..«,„.tely tr,l„„ to 
perform the .lesion „ pi,„„ed de-o„8tr,tea tke ability 
to contend with the unforecast conditions encountered, si, 
successfully negotiated the route, attesting to their 
preparation for the mission. 

(") The abnor„.l. unprecedented .„d unexplained 
".Ch.nic.1 f.ix„, ^^^^^ helicopters 

durin, less than thirty se,e„ total hours of flight ,a„ 
average of 4.5 hours.per helicopter, «.s the Hriaar™, 
■ Of the mission abort . Ml other contentious issues includin, 

the unforecasted suspended dust had h.-» 

«- ^« uusc naa been sucessfully 

overcome. » 

'3- (") Positive command and control «s .,erci«d ,t the 
Desert One at all times. 

(") The ite.s_selected to be in the helicopter cross- 
country Kits were .ae,uate to support the anticipated 
requirements of this mission. Additional parts in the 
Kits wcuia not .iave^_^^,a maintenance personnel to r«..dy 

the malfunctions which occurred «^ ■ . . 

occurred and permit the mission to 

continue as scheduled. 

•5. .U, The decision to abort the mission when a preestab- 
1-hed mission abort criterion was reached was prudent. 

16. ^^T* With the exeeDtinn ^ 

exception of one map, the classified 

-terials left .t the scene were i„ the helicopters that 
were .n the immediate vicinity of the fire and explosions. 
After the emergency evacuation of those aircraft, it would 
Have been extremely hazardous to attempt to retrieve this 
-teri.1. This could have resulted in additional casualties. 

(») The actions taken by the JTP subsequent to the 
accident were timely, and responsive to the situation. 



